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PUBLIC WORKS, IRELAND. 


SEVENTY-SEVENTH ANNUAL REPORT 

COMMISSIONERS OP PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1908-1909. 


TO THE LORDS COMMISSIONERS OF HIS MAJESTY’S TREASURY. 


May it please your Lordships, 

We beg to submit the Seventy- seventh Annual Report of the Board. 

Our report follows the order adopted for some years past, dealing with the 
business of the year under the following heads : — 

(1.) Public Works and Buildings, including National and Ancient 
Monuments. 

(2.) Railways and Tramways. 

(3.) Loans. 

(4.) Miscellaneous duties of the Board. 

The body of the Report contains statements and observations on matters 
under each of the four divisions which appear to deserve special notice. 
Details as to the various services are given in the Appendices. 


(1 y_ PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL 
AND ANCIENT MONUMENTS. 

Details of the provision made by Parliament for the year 1908-1909 for Public 
Works and Buildings, including National and Ancient Monuments, will be 
found at pp. 62-70 of the Estimates for that year. The Public Buildings 
(Ireland) Vote is included in Class I., and comprises the following:— 

Naval and Military; State and Offioia! Residences; Civil Departments; Legal Depart- 
ments ; Dublin Metropolitan Police ; Royal Irish Constabulary ; Dundrum Criminal 
Lunatic Asylum ; Public Education ; Royal University and Queen s Colleges ; Revenue 
Departments. 

The Vote also embraces — 

Royal Parks and Gardens : — 

Phoenix Parle; St. Stephen’s Green; the Curragh of Kildare. 


Royal Harbours: — 

Kingstown; Howth; Donaghaclee ; Dunmore; Ardglass. 

Inland Navigation: — 


Maigue. 

Ancient Monuments under the Ancient Monuments Protection Acts, 
1882 and 1892 (45 & 48 Vic., c. 73 and 55 & 56 Vic., c. 46). 

In addition to works, &c., for which provision is made by Vote of Parliament, 
Part I. of this Report also deals with certain new works connected with Fishery 
Piers and Harbours, the cost of which is met out of moneys provided from the 
Irish Church Fund, under the Sea Fisheries (Ireland) Act, 1883 (4b & 47 


Vic., c. 26). 

Phcenix Park. 

For some time past the Board had under consideration the necessity of 
•making drastic changes as regards the plantations of Austrian pmes m tne 
neighbourhood of the statue of Lord Gough. , 

The statue was placed in the centre of the mam road through the Park at 
the top of the ascent from the Dublin Gate and at a point where two side roads 
from the North Circular Road Gate and Island Bridge Gate, respectively, joined 


the main road. , , . .. , . 

The entrance to the Island Bridge Road had a plantation of Austrian pmes 
at each side ; the road to the North Circular Road Gate had a similar plantation 
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6 SEVENTY-SEVENTH ANNUAL REPORT OF THE [1908-1909.. 

on one side, and the Park Gardens on the other. The trees in these planta- 
tions had not thriven, and for this reason and from the small size of the 
individual plantations, the effect was meagre and unsatisfactory. 

The curves at which the junctions of these roads with the main road were 
made were easy and convenient for traffic from and to the direction of the 
Dublin Gate, but formed sharp and dangerous angles for traffic going from or 
to the direction of the Phcenix monument, and over and above the incon- 
venience so caused to general traffic there had been some serious accidents to 
cyclists. 

It was found that any expedient in the way of rounding off the angles would 
only result in a highly irregular and unsightly open space, while the traffic 
difficulties would not be altogether removed, and the plantations would remain 
unsatisfactory. 

Great difficulty also was experienced in lighting up the statue of Lord 
Gough, and complaints had been made that on dark and misty nights it was 
dangerous, especially for motor traffic. 

For all these reasons the Board decided to move the statue a short distance 
further up the road where an open space could be formed, giving ample room 
for traffic on each side of the statue. The Island Bridge Road was slightly 
diverted and made to debouch on this space, and the sites of the old road and 
of the two Austrian pine plantations have been thrown into one enclosure, 
in' which some holm oaks left standing will be supplemented by birch, lilac, 
laburnum, scarlet thorns, and other trees and shrubs of a flowering and orna- 
mental character, planted in bold groups of each variety; these will in time 
form a plantation worthy of the site. 

On the opposite side, by the formation of a new road, also debouching at the 
statue, a convenient route has been provided for traffic between the Phcenix 
Monument and the North Circular Road Gate, which, on occasions of reviews, 
polo matches, race meetings, etc., is very heavy. 

From the triangular space thus formed between the old and the new roads, 
the old pines have been removed leaving the best of the young forest trees 
standing; the space under these will be thickly planted with small ornamental 
trees and shrubs suitable for the situation. Similar shrubberies will be formed 
on the N.W. and S.W. corners respectively of the two new roads. 

All the new plantations will be bordered with a broad irregular grass margin. 
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Your Lordships were pleased to allow us to carry out this work in the winter 
of 1908 out of savings available. 

The work was practically all unskilled and very suitable for men of the 
“unemployed” class. Tlie relief Committee of the Corporation of Dublin 
sent a large number of men for several weeks, who were paid out of relief funds, 
we supplying supervision arid plant and tools. 

The preparation of the ground marked out for shrubberies and plantations 
has been carried out, and the planting will be taken up at the right season. 

Advantage has been taken of the change of position of the statue to give it 
a pedestal of County Dublin granite, thus increasing its former height by about 
three feet and making it much more conspicuous and easy to see at ali times. 
This change has the approval of the survivor of the two artists who were respon- 
sible for the design of the statue. Strong lights have been placed in suitable 
positions, and the illumination is now quite adequate. 

Screen Plantations. — Two small plantations of laurel have been formed near 
the boundary wall on the back road. 

Football Grounds, dec.—' The number of applications received during the 
season for the use of grounds for Association football, Gaelic football, and 
Gaelic hurling, were respectively as follows: — 

Association Football, ... ... ••• 2,507 

Gaelic Football, ... ••• 103 

Gaelic Hurling, ... ... ••• 39 

Motor Driving in the Park.— The negligent and furious driving to which 
reference was made in our last Report has recently shewn signs of abatement, 
and the co-operation of the Press, especially of the motoring papers, and of the 
Irish Automobile Club has had a salutary influence, but the necessity for 
exercising vigilance still continues. 

Old Map of the Park.— The Office of Woods and Forests recently transmitted 
to us a copy, made in 1828, of a Map of the Park made in 1772; and as it seems 
to us to be of general interest, we publish a reduced reproduction of it (in the 
frontispiece). 

The map shews how the lodges in the Park were then occupied by the Ranger, 
the Bailiff, and the Keepers. The Ranger of the Park in 1772, who occupied 
what is now the Viceregal Lodge, was the Right Hon. Nathaniel Clements, M.P. 
for County Leitrim, Deputy Vice-Treasurer of Ireland. He died in 1777, and 
was succeeded as Ranger by his son Robert Clements, who was created succes- 
sively Baron Leitrim, Viscount Leitrim, and Earl of Leitrim. General 
Cunningham, then M.P. for Monaghan, was Deputy Keeper of the Park for 
Lord George Sackville, son of the Duke of Dorset; the Duke was Lord 
Lieutenant 1731-1737. General Cunningham was afterwards granted a pension 
of £300 a year in consideration of the sums expended by him when Deputy 
Keeper in draining, planting, and enclosing the grounds, and building additions 
to the house and offices of Ashtown Lodge. In 1796 he was created Baron 
Rossmore. The Mr. Gardiner named in the map, Luke Gardiner, succeeded 
his father, the Right Hon. Charles Gardiner, in 1769 as one of the Keepers of 
the Park and of Castleknock Lodge and walk. He was created Baron Mount] oy 
in 1789 and Viscount Mountjoy in 1795, and was killed in defending New Ross 
against the rebels in 1798. Sir John Blacquiere was Chief Secretary m 1772, 
was appointed Bailiff of the Park in 1775, and granted the Walk and Lodge 
called the Bailiff’s Lodge. _ , . „ , .... , 

The Deputy Ranger’s Lodge is now included m the buildings of ihe 
Zoological Gardens. The historic “ Fifteen Acres ” behind the Chief Secre- 
tary’s Lodge is separately shown as a part of the much larger area now known 
by that name; it was then the favourite resort for duelling. The Hibernian 
Military School was in existence. The large space east of the principal road 
through the Park and close to the position now occupied by the Gough Statue, 
was known as Lord Wharton’s Fortification. . It comprised 19 acres of ground 
afterwards levelled and now used by the Cricket Clubs. . 

The Magazine was then in existence, but the c< Camp. Ground and Batteries 
beside if have been converted into Football and Hurling grounds. The total 
'area within the Park wall was then 1,759a. Or. 22p. statute. 
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• St. Stephen’s Green. 

James Clarence Mangan Memorial ': — During the past year the Board were 
asked to sanction the erection in St. Stephen’s Green, of a Memorial to James 
Clarence Mangan, an Irish poet of the early part of the nineteenth century 
(1803-1849). The movement undertaken at the date of the centenary of the 
poet’s birth, by the National Literary Society, has resulted in the provision of 
a Memorial bust (the work of a Dublin sculptor, Mr. Oliver Sheppard) supported 
on a stone pedestal. A suitable site near the centre of the Green was selected 
after conference with the Committee of the Society, and the monument was 
unveiled on the 22nd May, 1909. 


Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Vic., c. 26. 

The Works at Portavogie, Co. Down, particulars of which were given in our 
last Report, have made satisfactory progress. 

The expenditure under the Act during the year has been as follows : — • 


Works at Portavogie, .-62,991 1 11 

,, ,, Passage East, 12 0 0 

Total, .63,003 1 11 


Position oe the Sea Fisheries Fund. 


£250,000 was provided by the Sea Fisheries Act from the Irish Church Fund 
for building and improving Fishery Piers and Harbours. The balance of this 
grant — £3,000 — which had remained in the hands of the Irish Land Commis- 
sion, was drawn in September, 1906, to meet the requirements of the service. 

The following contributions in aid of works were received in the year : — 


From the Ireland Development Grant 
From County Down 


£2,600? 

300) 


Towards the Portavogie Works. 


The following Account shows the position of the Fund on the 31st March, 


— 

Assets. 

31st March, ’09. 

— 

Liabilities. 
31st March, ’09. 

Cash at Bank of Ireland 

Contributions to be received : — 
Portavogie 

(Ireland Development Grant) 

£ s. d. 

3,178 6 8 

2,716 0 0 

Works at Portavogie, Co. Down 
Balance of Fund unappropriated 

£ s. d. 

3,297 0 5 
2,607 6 3 


5,894 5 8 


■ 5,894 5 8 


Marine Works Act, 1902. 

2nd Ed. VII. , c. 24. 

an°eKTOndi“tm-e°of £ i4fi f ° r J orks under ^ Marine Works Act, 
an expenaituie oi £48,309 was authorised ud to the close of the fi nan e-ini vpar 

facluZTot o^v&L 0n r 31st Mar ? h - 1909 ’ was «a.89l, but this balance 
mcluhes, not only the sum necessary to complete the works now in nrooress 

“sHy^chS set aside to expenditure upon 
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The following table gives an outline of the progress made with the various 
Marine works in operation or completed under the Act, with a statement of the 
expenditure thereon up to the 31st March last: — 


Works Proposed. 

Progress Hade. 

Estimated ( Expended to 

Total Uost. 1 31st March, 130!>. 

Cape Clear, County Cork : 


£ s. d. 

£ s. d. 

An inner harbour cross wall, with 
entrance (and booms) at one 
end ; repairs and improve- 
ments to the harbour walls, 
and deepening of the inner har- 
bour. 

Bound stone, County Galway : 

Works completed, 


6,493 7 9 

The extension of the existing 
north pier to cover a dangerous 
rock. 

Kilronan, County Galway: — 

Do., 



The extension and partial recon- 
struction of an existing old 
jetty. 

Cleggan, County Galway : 

Do., 


3,319 15 8 

Construction of a breakwater and 
cattle slip, and the removal of 
a portion of the existing 
groyne. 

Kinvarra, County Galway : 

Do., 


3,733 18 fi 

The restoration of the pier and 
wharf walls, and the erection 
of a new storm wall and other 
minor improvements. 

Gortnasate, County Donegal : 
The construction of a deep water 
quay for steamers, ana of an 
approach road, and the re- 
moval of shoals. 

Do., 

Do., 

- 

6,712 1 8 

Cladnageeragh, County Donegal : 
A timber jetty extension of the 
existing pier. 

Do., 

— 

1,250 0 I 

Portnoo, County Donegal : 
Bebuilding of an old pier, 

Do., 

- 

3,091 0 4 

Downies Bay, County Donegal: 
An extension of the existing pier 
and the removal of rock from 
the end thereof. 

Do., 


4,369 9 8 

Falcorrib, County Donegal : _ 

• The construction of a boat slip, . 

Do., 

- 

1,007 13 0- 

Liscannor, County Clare : 

The deepening of the harbour ; 
the construction of two special 
berths for steamers ; an exten- 
sion of groyne at the entrance ; 
and the formation of a service 
area for traffic. 

Cleggan, County Galway : 
Extension of the pier, 

The work is finished, except for 
some rock excavation in the 
bed of the harbour, which the 
contractors have failed to deal 
with. The Board have ter- 
minated the contract, with a 
view to arranging for the exe- 
cution of the unfinished work. 

The work has been commenced, 
and is proceeding satisfac- 
torily. 

8,500 0 0 

. 

7,800 0 0 

7,083 9 7 
745 14 4 

Renard Point, County Kerry : 
The widening and extension of an 
existing boat slip and the con- 
struction of a protection wall. 

Considerable progress has been 
made with the works, which 
will, it is anticipated, be com- 
pleted in the summer or 
autumn of 1910. 

2,500 0 0 

1,289 3 10 

Downies Bay, Co. Donegal : 
Further extension of the pier, . 

In addition to repairing the da- 
mage done to the pier head in 
January, 1908, a further ex- 
tension of the pier was sanc- 
tioned in September, and the 
work is now in hands. 

4,850 0 0 

2,739 10 7 
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New Royal College of Science. 

In our Report for 1907-08 we stated that a contract for the erection of the 
superstructure of this building had been entered into in January, 1908, and 
that satisfactory preparations of materials and plant had been made by the 
Contractors. 

During the financial year under report the execution of the work proceeded 
with considerable speed. The progress made was so good that the walls of 
the greater part of the building had reached the roof level by the end of the 
year. The floors of the building also were completed by 31st March. 

In our last Report we stated that working drawings were under preparation 
for the new Mechanical Engineering School of the College, which will occupy a 
site contiguous to the main building. During the past year, arrangements for 
the erection of the Engineering School were completed, and the excavations for 
the foundations, and other preliminary works, were carried out by the Con- 
tractors (Messrs. McLaughlin & Harvey, of Belfast). 

A contract has been entered into for the heating and ventilation of the new 
buildings, and considerable progress has been made with the work. 

Schemes for the electrical and other equipment, and for the electric lighting 
of the buildings are also in course of preparation. 

State Residences. 

Vice-Regal Lodge . — The erection of the new glass houses in the gardens has 
been completed, and a new heating system for the houses and the existing 
vineries has been installed. 


Dublin Castle . — It has been felt for some time past that the State Apartments 
in the Castle, and particularly the servants’ quarters, fell in some respects short 
of modern requirements as to heating and ventilation. There was, however, 
much difficulty in making the necessary structural changes in so old a building 
without interfering with its periodic occupation. A scheme of alterations was, 
however, worked out, and with your Lordship’s approval carried into execution 
during the past year. 

The works comprise a central corridor on the ground floor and improved 
access to the bedrooms on the upper floor; improved ventilation and natural 
lighting; additional cooking apparatus; some new bathrooms; the heating 
of the State Apartments by hot water radiators; hot water services throughout; 
some sanitary renewals; and the extension of the electric lighting to the whole 
premises. These alterations have added to the comfort and convenience of 
+ i .?S CU P?S^ S ^e State Apartments, and substantially increased the 
stability of the buildings, without injuring or interfering in any way with the 
structural or decorative features of the Apartments. 


Royal University and Queen’s Colleges, 
t ^ le ^Universities Act, 1908, which establishes two new Universities in 
Ireland, incidentally provides that the Buildings of the Royal University and of 
the Queen s Colleges m Belfast, Cork and Galway, shall as from the appointed 
ay, be transferred from our charge to that of the newly constituted authorities. 
5*® 5f cessar y arrangements however, were not completed, and the date of 
transfer, accordingly, had not been fixed, before the end of the fi nancial year 

Genebal Post Offices, Dublin and Belfast. 

toSsSf 6x tensions t° each of these buildings have been prepared, and 

tendeis leeeived. For details see Appendix A, page 50. r v 

Land Commission Office. 

nrnaress t of E T°in^ :1 p :La i! d Com “h»j o a has considerably increased with the 
?t inUnW P urchase and this enlarged staff has been accommodated, 
takerion houses in Merrion Street and the neighbourhood, 
bv fhp prpdFn-n rJ a 4; substantial improvement has now been effected 

• ere ?U° n , of a large building m ferro-concrete behind No 23 Merrion 
“^™ loafaon the principal office of the Estates Com- 
premises, which are now occupied, consist of four floors 

Sblet"’, b^KXmlTtc" 6 " ° f aboat M °° — 
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Dublin Metropolitan Police Station, Clontarf. 

The new Barracks which are approaching completion, have been erected 
for the accommodation of 34 Constables and six Sergeants, and will take 
the place of the Barracks rented at Ballybough and Clontarf. The buildings 
are situated on the Clontarf road at the corner of Strandville Avenue, and 
cover an area of over 9,500 square feet, including kitchen, yards, etc. The 
parade ground is about 1^ roods in extent, and there is, in addition, ample 
space for garden cultivation. 

The main building is two storeys in height and contains on the ground floor 
a mess room and recreation room, each 800 feet in area — kitchen, canteen, and 
sergeants’ mess. The upper storey is devoted to the dormitories. At the rear 
are situated the Police Station and reserve room. The cells, bath, and ablution 
rooms, drying rooms, sanitary accommodation, and other appurtenances of a 
barrack are also situated in the rear of the main building, and are one storey 
in height, covered with a flat concrete roof. A spacious ball court has been 
provided. 


National School Grants. 


The following table shows the amounts voted for and expended on grants in 
each of the last twenty years : — 


Year. 

Provision. 

Expenditure. 

Year. 

Provision. 

Expenditure. 


£ 

£ 

Brought forward, 

£ 

341,500 

£ 

312,826 


40,000 

31,189 

1899-1900 

40,000 

32,109 

1890-1 

40,000 

27,331 

1900-1 

40,000 

38,554 

1891-2 

30,000 

30,014 

1901-2 

35,000 

26,906 


30,000 

24,283 

1902-3 

35,000 

33,280 

1893-4 

30,000 

28,198 

1903-4 

36,000 

13,142 

1894-5 

28,000 

28,179 

1904-5 

12,500 

18,785 


30,000 

40,000 

1905-6 

20,000 

2S,007 


40,000 

40,000 

1906-7 

20,000 

13,457 


40,000 

36,500 

1907-8 

40,000 

4,544 

1898-9 

33,500 

27,132 

1908-9 

40,000 

20,829 

Carried forward, 

341,500 

312,826 

Totals 

£059,000 

£548,439 


As was anticipated in our last Annual Report, the expenditure under this 
head in 1908-9 shews a substantial advance over that of 1907-8; but it does not 
fully indicate the extent to which Managers are taking advantage of the new 
standard plans and scale of grants. The preliminary work of acquiring the 
site, settling the size and character of building required, and finding a suitable 
contractor, occupies a considerable time; and it is not until the building has 
been begun and has made substantial progress that an instalment of the grant is 
issued. A great deal of this preliminary work has now been done, and while 
the expenditure in 1908-9 only reached £26,829, it has been thought necessary to 
make a provision of £65,000 for 1909-10. 

The number of grants made during the year for new schools was 155, and 
the amount authorized £86,347 7s. 8d. ; last year the number was 12 and the 
amount £7,723 7s. 2d. The grants for improvements to existing schools num- 
bered 264, and the amount authorized was £18,604 18s. 4d, as against 192 last 
year amounting to £9,160 10s. lid. ; the total number of grants was thus 419, 
and the total amount sanctioned £104,952 6s. 0d., the corresponding figures for 
last year being 204 and £16,883 18s. Id. 

Standard of Building Work .— We have in some cases experienced considerable 
difficulty in securing, in the erection of schools, the standard of work on which 
the revised scale of grants is based. The grants on the old scale had admittedly 
become inadequate even for the lower standard then accepted ; those on the new 
scale are ample for the higher standard now contemplated, and only work of 
that standard can be accepted under them, otherwise they would be excessive. 
In some cases work has had to be totally rejected and pulled down because 
it was either radically unsound or likely to involve undue cost of maintenance. 
Where the quality of the work, without being so. low as to necessitate its 
rejection and replacement, is yet inferior to ,what is required, we shall meet 
the case by proportionate deductions from the grants. 
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Necessitous School Districts . — As part of the settlement which resulted in the 
new scale of grants, Your Lordships agreed that within the scheduled Congested 
Districts grants exceeding the normal two-thirds of the estimated cost might 
he made in cases where, in the opinion of the Commissioners of National 
Education, the poverty of the district was such that a local contribution of 
one- third of the estimated cost could not be raised; and it was further agreed 
that similar grants might be made in necessitous districts outside those 
scheduled as congested, provided that this Board, the Local Government 
Board, and the Commissioners of National Education, were able in conference 
to fix a criterion of necessity. A conference took place accordingly, but its 
members were unable to find any criterion which they could recommend, and 
they advised instead that the decision should be left in each case to the Com- 
missioners of National Education subject to a money limit on the total amount 
to be spent on these excess grants in each year. This proposal Your Lordships 
approved. The position of the Manager is changed, and his responsibility 
necessarily diminished when he has not to raise a substantial part of the cost 
of the work, and Your Lordships have accordingly decided that this Board are 
to undertake the work themselves when the grant exceeds the normal two-thirds 
of the estimate. 

Ancient and National Monuments. 


In last year’s report three important structures were illustrated and described 
in some detail, viz. : Grey Abbey, County Down, the Ruins on the Rock of 
Cashel, and the Grianan of Aileach, repairs at each of which had been carried 
out during the year covered by the report. This practice of giving a full 
description of selected monuments has we believe met with general approval; 
it conveys to the public an idea of the nature of the structures operated on, and, 
in addition, the descriptions and illustrations have been very acceptable to 
Archeologists as well as to ordinary visitors to the buildings. It was, however, 
a drawback that the buildings described had no historical or local unity of 
interest, and in fact no connection with one another, except the accidental one, 
that they all received some repairs within the financial year. This year it was 
decided to pursue a different plan and to give some account of the buildings in 
the Board’s charge within a selected area. The area chosen was the County 
Cork, and in this report we describe six out of the eight Ancient and National 
Monuments in that County which are, or have been, in the Board’s charge. 

The County of Cork, which is the largest in Ireland, has remains of a great 
number of antiquities both of the Christian and Pre-christian periods. 

There were originally seven round towers of which Cloyne and Kinneigh are 
still standing. Of religious foundations there were nine Augustinian Houses; 
two of the Benedictine Order; two Carmelites; six, or probably seven, Cistercian 
Abbeys; three Dominican Houses; and eight Franciscan. There were six pre- 
ceptories, and seven early churches known as “Abbeys.” Of the minor 
cnurches of a parochial character there was probably one in each of the 349 
parishes or divisions of parishes in the county. The remains of 14 ancient 
crosses are known About 50 Ogham inscribed stones have been recorded and 
h % S he llst of ? a ? tl 1 es numbers 314. The earthworks and Forts 
nave not been fully enumerated, but there appear to be upwards of 6,000. 

The monuments in the Board’s charge are as follows 

(a.) The ruins of Church of St. Einbar on an island in the Parish of 
lnchigeelagh or Eveleary. 

(i) EU the plrish^fcSifttod and 8t ° ne With inSOribed ° r0SS ’ et0 - in 

(c.) Sherkin Island ‘ 
near Baltimore. 

{d ) E Templemo?aga eS ' S ‘' M ° laga ’ S Bed ’ eto - the Parish of 

W Th |i®ole n aye." ChUr ° b and Abbey " in the Town and Parish of 

W EU o"t^s^ o£ cracifi sion, in the Parish 
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(g.) Kilcrea “ Abbey,” Parish of Desertmore in Muskerry East. 

(A.) The “ Old Abbey ” of Butte vant in the town and Parish of 
Buttevant. 

Of these structures, five, those lettered (a), ( b ), (d), (e), (/) were vested 
in the Board under the Irish Church Act of 1869, and the remaining 
three, lettered (c), ( g ), and (A), are monuments of which the Board' have 
consented to become guardians under Section I of the Ancient Monu- 
ments Protection Act of 1892. In two cases, {a) and (/), out of the eight the 
vesting in the Board has not become operative. The original structure of 
St. Finbar’s Church had disappeared before the date of vesting, and the 
site was in private hands, and was then, and still is, used for religious 
services. The ruins of the church in the Parish of Titeskin consist only 
of two walls, formerly the side walls of a church of comparatively recent 
date. The carved stone is also recent (dated 1781), and the space between 
the walls is used for purposes of burial over which the Board can exercise 
no control. 

The remaining structures, six in number, are illustrated and described 
in this report. 


St. Keiran s Church , Cape Clear Island, County Cork . — The remains of this 
early church, known also as Kilkeiran, and called Templekeiran on the 
Ordnance Survey, are situated in a small graveyard on the west side of the 
North Harbour of the Island. The church measures 40 ft. by 14 ft. 6 in. 

internal dimensions; the side walls are 



standing to a height of about 8 ft., and in 
the east gable there is a single-light win- 
dow, the head of which in one stone has a 
peculiar foil or drop which is shown in the 
illustration. This window is only 9 in. in 
width externally, but is splayed internally 
to 5 ft. 2 in. ; height 4 ft. 2 in. 

The doorway is in the south wall; over 
it is a rough arch. There is a window 7 in. 
in width and 3 ft. in height in the south 
wall; one of the external jambs is formed 
of a single stone and the other of two 
stones. The opening is covered by a flat 


lintel. 



In the north and south walls close to the 
east gable are small aumbreys; but there 
is no trace of a piscina. The present 
church, said to date from about the 13th 
century, stands on the site of an earlier 
structure commemorative of the same 
saint. (Drawing No. 1, Ground Plan of 
the Church; No. 2, Plan of East Window; 
No. 3, Interior Elevation of East Window). 

The island formerly known as Inis Cleire 
belonged to the O’Driscolls; the church 
was dedicated to St. Keiran or Ciaran; 
there were several saints of that name, one 
of whom is said to have been born on the 
island and to have lived and preached 
there 30 years before the arrival of St. 
Patrick. The Lives of the Irish Saints 
mention Ciaran of Saigher as one of the 
four pre-patrician bishops. After leaving 
the island Keiran founded a See in Ossory. 
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Cross-Inscribed 
Pillar Stone- Ele- 
vation and Plan 
of Top. 


About 70 yards due south of the church there is a holy well 
called Toberkeiran and a cross-inscribed pillar stone known as 
Gallaunkeiran. This stone has a cross inscribed on its two 
opposite sides, and a slightly raised cross on the top, as shown 
in the illustration. The stone stands at present 4 ft. 3 in. above 
the level of the ground and is of oval form in section, slightly 
tapering to the top. This pillar stone and the other memorials 
of the Saint are held in veneration by the islanders, particularly 
on the eve of the Saint’s day, 4th March. The Church and 
pillar stone were vested in 1880, but the Board have no control 
over the burials within the walls. The condition of the graves 
leaves much to be desired. 


St. Molaga s Church , Townland of Labbamolaga Middle, County Cork . — This 
monument consists of the remains of a small Church and Oratory and 
an enclosing wall or cashel; the enclosure is now a badly kept graveyard. 

These ruins are described in vol. 1, pp. 62-64, “ Notes on Irish Architecture," 
by Edwin, 3rd Earl of Dunraven, and are also referred to in Brash’s 

“ Ecclesiastical Architecture of 
Ireland,” p. 8, with an illustration 
which, however, is quite unlike 
the present state of the monument. 
St. Molaga was one of the earlier of 
the Irish saints, probably of the 
seventh century. The smaller 
building marked “ oratory ” on 
plan is of great antiquity, and for 
its date the doorway formed of 
only three stones is peculiar in 
being rectangular, in having a sort 
of architrave round it, and in the 
mode of fitting down the top stone 
on the others; the illustration 
shows this. The opening of the 
doorway is only 2 ft. 4 in. in width 
and 4 ft. 11 in. in height. This 
Oratory is 13 ft. 1 in. by 9 ft. 6 in. 
with walls 2 ft. 3 in. in thickness. 
In 1845 the east gable and window 
were still perfect, and also the 
stone altar and a window in the 
south wall ; but the walls are now 
only 4 ft. high. At the east and 



Labba Molaga, Co. Cork. 


Ground Plan op Churches and Enclosure, west ends there are projecting 

pilasters or antae. There is a flat 
stone or tomb along the south wall of 
the church said to mark the grave of 
the saint. 

The second and larger church 
measured 39 ft. 7 in. by 24 ft. external 
dimensions, walls 3 ft. 2 in thick; but 
little of the walling now remains. A 
smaller structure, 19 ft. 5 in. by 13 ft. 
3 in., stood at the east gable, probably 
a residential structure. The enclosing 
wall is _ of a very ancient character 
faced with dry masonry; stones ham- 

Molaga’s Oeatoey as sketched mered and SC1Uared ' £ord Du ” aven 
IN 1879. 
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mentions (op. cit ): “ Two stones, believed to have been candlesticks, were pre- 
served on the altar; they were 10 in. high, of an upright form, and so hollowed 
that they could support a candle, which passing through them rested on the 
altar.” One of these stones had disappeared before the vesting, and the other, 
on examination, proved to be the engaged shaft which supported the bowl of a 
piscina, the perforation in the stone referred to being the drain to carry the 
washings from the bowl to the foundations. On a representation made by the 
Director of the National Museum that the second stone — also of portable dimen- 
sions — was in danger of being carried away like its fellow, for its better security 
it has been transferred on loan to the Museum. 


Franciscan Friary, Sherkin Island, Baltimore Bay, Co. Cork . — This House was 
founded in a.d. 1460 or 1470 by Fineen (Florence) or Dermot O’Driscoll for 
Friars of the strict observance. A Castle was erected at Dunalong for the Clan 
O’Driscoll, about a quarter of a mile north of the Friary; it is now in a very 
ruinous condition. This Castle, with Dunashad at the town of Baltimore, 
defended Baltimore harbour. The Friary was burned in 1537, with the Castle, 
by some inhabitants of Waterford, in revenge on the O’Driscolls. Sherkin 



Ground Plan. Franciscan Friary, Sherkin Island. 


Island was formerly known as Inishircan, and it, with a large tract of country 
in the S.W. of Co. Cork, belonged to the O’Driscolls until the family fell into 
decay, when Sir Walter Coppinger made claim to the possession of this Island 
and the town of Baltimore, and eventually it came into the hands of toe 
Beecher family; the Friary was vested in the Board in 1892 by Sir H. W. 
Beecher, Bart. 

A lease under commission dated 6th August, 1578, was made to ‘ James 
Heyden, gent., of the site of the house of begging friars of Baltimore called toe 
Monastery (?) of Iniscircan, Co. Cork, with two gardens and a close adjoining. 
To hold for 21 years. Rent 26s. 8d.” 
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In 1582 a lease under commission is recorded in a fiant of Queen Elizabeth 
to “ Thos. Wye, gent., of the site of the Friary of Tymolag, Co. Cork, a church- 
yard called Downe, in the east side of the house and other appurtenances; the 
site of the house of the begging friars of Baltimore alias Iniskircan, with appur- 
tenances, County Cork. To hold for 21 years. Rent 50s. Od. for Tymolag, and 
26s. 8d. for Baltimore. Maintaining two English footmen, not to alien without 
license. Fine 10s. Od.” 


East Elevation. Sherkin Friary. 

Another fiant, dated 4th July, 1591, records a lease of various lands under 
Queen’s letter “ to John Bealinge, gent.,” including the house of begging 
friars of Baltimore, called t: the Monastery (?) of Inistircan, Co. Cork, with land 
appertaining ” (recites the lease of 6th August, 1578). To hold for 40 years 
from the end of the recited leases. 


North Elevation. Sherkin Friary. 

This Friary is of moderate dimensions. It contained the usual church and 
of“torch 0mm ’ the latt6r "° UIld the 0l0ister t0 nortt side 

The nave is 69 ft. 3in. in length by 20 ft. in width the choir <Wft hv 90 ft 
separated from the nave by a tower inserted later, in which are two Pointed 
arches sprmgmg from corbel blocks. The base of the tower occurs The full 
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width of the nave, and is 14 ft. 6 in. from east to west, the walls at base are 
4 ft. in thickness. The height of the tower from the present ground level to 
the summit is 48 ft. 6 in. In its N.E. angle there is a projection as shown on 
the North elevation which contains a circular staircase. The nave had a three- 
light window in the west gable with plain tracery head ; a doorway and single- 
light window in the south wall. The transept extends southward 32 ft. 3 in. ; 



Longitudinal Section through Choir Tower and Nave. Sherkin Fr iar y 


it is separated from the nave by an arcade of three pointed arches, and there 
is space for two side chapels with altars in the east side of the transept ; these 
chapels are 15 ft. by 10 ft., and 14 ft. 6 in. by 10 ft. respectively, separated from 
the transept by an arcade of three arches under which was a wooden screen. 
The chapels have each a two-light window facing east and are separated from 



SCALE OF FEET 


Section through Nave and Transept. Sherkin Friary. 

each other by a half-arch, a rather clumsy method of construction which has 
been adopted at Timoleague also. The room marked “ sacristy ” is 23 ft. by 
11 ft., and this portion of the structure is in three stories, as there is a floor 
below it and the adjoining apartment, evidently used for stores and approached 
externally and not from the quadrangle. The sloping site rendered these 
crypt-like chambers necessary. 

The choir has a three-light window with tracery in! the head formed by the 
intersection of the mullions, and on the south side it had two windows below 
which are three recesses for stalls. In the north side of the choir are recesses for 
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two tombs, and there is a similar recess in the N.E. angle of nave. The church 
had no aisles either in nave or transept. The space to the east of the transept 
was taken up by the two chapels already mentioned, and in this respect the 
arrangement is more in accordance with the side chapels in a Cistercian house 
than in the other Franciscan houses at Kilcrea and Timoleague where the aisles 
give access to the chapels. 



SCALE OF FEET 


Elevation of Choir Arch in Tower. Section through Tower Arch. 
Sherkin Friary. 4 Sherkin Friary. 


The whole space internally is covered with graves, and the ground has risen 
several feet in height owing to the successive burials ; no bodies are now interred 
in the space outside the buildings. The cloister garth is also used for burials, 
and an accumulation of debris has been piled in the middle of the quadrangle. 

The cloister area measures 44 ft. by 43 ft. In the western range the apart- 
ment at the northern end is 19 ft. 4 in. by 16 ft. 4 in. The next room to the 
^ ^ ft. 8 in. separated from the former by a passage 

d it. 6 in. wide, containing a staircase leading to the dormitories over; then 
another passage through this wing 4 ft. wide, and the room at the southern end 
is 15 ft. 8 in. by 10 ft. 


• TIier ® u a T e been man y alterations and additions in every part of the build- 
mg u l, e i 0W n r and sacristy with dormitory over, were later additions, 
probably after the burning in 1537. The two chapels east of the transept have 
the appearance of additions, but there is no conclusive evidence on this point. 

AS® in ™ , ran g e 01 buildings east of the cloister were vaulted 

2?_ ™ e ground floor. This wing contained the original sacristy and probably 
t\ e ,V°h th „ 6r p h ™ U ted a P ar . t “ ent the Chapter room. It is in the position in 
which a Chapter room is found; it has now a fireplace in its north gable. 

The refectory occupied the greater part of the range north of the Cloister, 
now measuring 43 ft. 6 m by 18 ft. 9 in. The sooth wall of this wing has 
rrf trace °f a Cloister arcade is in the indication 

stilt ha ™ g ,T St l d a3 T nd enclosure; the weathering courses 

still show m the walls of the church and the east and west blocks. S 

° f i h f ChU ^ h j? peculiar - Owing, no doubt, to the position of 
hr,* a * elter ® d . sI ?Pe. the doorway of the nave Is not in the west as usual, 
faom | f outh - eaB t. and the axis of the church and nave is 
» J AAV A® architectural features, as already 

ra tli 0 S b o1a;n nd n ^ 6 -*t Uy “f lcate d m the plans, elevations and sections, are 
lather plain and without decoration, but are interesting owin<* to their 

o T SrvS h ^t a ^an5 S s eqU6nt lOT a 
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Timoleague Friary, Co. Cork . — This house lies to the south of the village, on 
the left bank of the Argideen river which discharges into Courtmacsherry Bay, 
the river being tidal up to and beyond Timoleague. The name of the town is 
derived from Teach Molaga, “ the house of Molaga,” who is said to be the 
same person as the saint after whom is named the primitive church or oratory 
at Temple Molaga, already described, in the north of the county. 

The authorities differ as to the date of foundation, and also as to the name 
of the founder. The foundation is ascribed by some to MacCarthy Reagh, 
Lord of Carbery in 1240, by others to William de Barry in the time of 
Edward II. ; and in Smith’s “ History of Co. Cork ” the Friary is said to have 
been founded “ in the beginning of the 14th Century by the MacCarthys.” It 
was originally a house of the Order of Strict Observance of St. Francis. The 
architectural details are very plain, but the grouping of the different parts of the 
structure gives it a picturesque aspect. Its present appearance shows that 
there have been very considerable changes and alterations in the original 
structure, and also additions. 



Ground Plan of Timoleague Friary and Upper Plan of Choir and 
Conventual Buildings. 


The tower which is 67 ft. 6 in. in height,- is an insertion of a later date, as 
may be seen by the manner in which it cuts into the choir ; it was erected by 
Edmund Courcy, Bishop of Ross. This Bishop, who belonged to the Franciscan 
Order, died in 1518, and it is recorded that he also caused to be built a dormi- 
tory, infirmary and library. In 1604 considerable changes were made. 

The original church was of much smaller dimensions than the present 
structure. Its total length now from east gable to west gable is 141 feet; before 
the tower was erected it was about 108 feet, and extended westward, only as far 
as the third arch from the tower. It will be seen in the longitudinal section 
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that these three arches, which are equilateral, are much higher than the three 
western arches. The lengthening of the church westward seems to have been 
made when the tower was inserted, and at this time the transept also was 
extended southward. 
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The present nave is 87 ft. 2 in. in length by 22 ft. 3 in. in width. It has an 
arcade of 6 arches separating it on the south from the aisle and transept. The 
aisle is 9 ft. 10 in. in width; it extended the whole length of the original nave 
as far as the tower, and was terminated at its east end by a side chapel, and 
altar. 
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The transept measures 37 It. 9 in. north to south, and 33 ft. 4 in. east to 
west, including a western aisle 9 ft. 7 in. in width, separated from the transept 
by two arches and a half arch. The latter is a makeshift arrangement, and is 
one of the indications afforded that the transept is an afterthought and not 
part of the original design. There is a small chapel in the east side of the 
transept now appropriated for a modern tomb and railed off; the space is 12 ft. 
by 9 ft. 5 in. 

The entrance to the nave is in the west gable and over it is a two -light window 
with pointed heads, 10 ft. 6 in. high and 4 ft. 9 in. in width, with a label or 
hood moulding over the two arched heads. The doorway has simple mould- 
ings of the perpendicular period. 

The choir measures 41 ft. 5 in. by 23 ft. 7 in. ; the tower occupies a space of 
12 ft. 8 in. from E. to W., and is the full width of the choir; the arches leading 
f,rom nave to tower are pointed, 8 ft. 5 in. in width and 18 ft. 6 in. in height 
from present ground level. 

The south wall of the choir has three arcaded recesses separated by piers; in 
each recess was a window of two lights, except that the one nearest the east 
gable was a single light ; the fourth arched recess was cut into by the insertion 
of the tower. The base of the tower covers one of these piers. There are indi- 
cations that a similar arcade existed along the north wall of the choir project- 
ing into the nave, where there is now a semi-circular headed tomb which cut 
into the original arch at the N.E. angle of the nave. 

The recess nearest the east gable contained the sedilia, and the remaining 
three contained the ritual stalls, three in each of the three groups. The east 
window had three pointed lights separated by two mullions, the centre light 
being slightly higher than the side lights. The total width of the window is 
6 ft. 8 in., height of centre light 16 feet. There is a window of similar design in 
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« SCALE OF FEET 

Plan and Elevation of Cloister Arcade. Timoleagtje Friary. 
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the south gable of the transept measuring 5 ft. 4 in. in width and 10 ft. 6 in. 
high. A remarkable feature of the choir is to be noticed in the triforium 
passage which starts from the doorway, leading from the choir to the sacristy 
and runs thence to a flight of steps in the east gable across the east window, 
returning along the south wall of the choir; the latter portion is now blocked up! 

The cloister enclosure measures 51 ft. 6 in. by 49 ft. 2 in. Some of the 
stones forming the cloister arcade have been found and re-erected at the N.E. 
angle of the cloister garth. It is not quite clear whether the ambulatory 
extended along the western side. 

The wing to the west was used as a 
hall or kitchen, 49 ft. 6 in. by 18 ft. 

8 in., including the width of a passage 
through to the cloister. This apart- 
ment was no doubt divided into two; 
the fireplace at the north end is of 
modern construction. The block 
north of the cloister measures 41 ft. 

6 in. by 17 ft. 10 in. It is generally 
supposed to have been the library, but 
as if was poorly lighted, having only 
four narrow windows, ] ft. 4 in, bv 
4 ft. 6 in., it could not have been well 
adapted for literary work. The library 
was more likely on the upper floor. 

The space marked site of chapter room 
was no doubt the position that such 
an apartment at one time occupied, 
but later it seems to have been used 
for storage purposes. There are flights 
of steps in two different places leading 
down to cellars. North of this is a 
room 48 ft. 1 in. by 21 ft. 0 in., which 
appears to have been used as the refec- 
tory, as there is a trace of the reader’s 
seat at one of the five windows which 
hghted it. Beyond it is an apartment 
37 ft. 6 m. by 17 ft. 6 in., now 
approached through a breach in the 
wall between it and the refectory. 

There is a trace of an external door- 
way m the west wall, and in the east 
side wall there are two windows and 
an opening into a double garderobe, ® CALE 0F FeET 

6 ft. 2 in. by 5 ft. 0 in. This apart- ■^ >LAN AND Elevation of Window in 
ment, situated at the N.E. end of the Refectory. Timoleague Friary. 

ha™ “An erected by’Xop Courey^ ills Pr0baWy tbe Infirmary, said to 

found, buTtVs a ?pari^ no^pelrance^ 0 ^*? r0 ° m usuall 7 

a purpose. There are six or sevon dnSS a ,° ^ ha ™g been used for such 
“ History of “to jt- Smith, in his 

in the middle- this leads to severe , a . s< I uare cloister arcaded, with a platform 
been a ehapef, another^ aa f to have 

spacious apartment for the guardian of tChouse h tPer h refe , otOT y, besides a 

tory, kitchen, cellars, &c.’’ This deserted, 0re ™ also a ball, dormi- 
interesting, as it indicates that there on ,°f tbe min ' written in 1749, is 

upper floor, and though there are unw^rf+r^* 61 ”?]!? 00688 to rooms on the 
tions that the space usually occupied bvaeW® ° f tbe stairs ’ there are indica- 
and that the chapter room was P ove/ The™' V 00 ™ was . de f°ted to cellarage 
Spain at one timl from TimX^ » 
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place in 1642, it is said: “ We burnt all the towne and their great Abbey in 
which was some thousand barrels of wine and Smith (op. oil) says that at 
one time there were 14 taverns for the sale of sack. 
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SCALE OF FEET 


West Doorway. Timoleague Friary. 


The Franciscan houses were usually founded at trading ports where the 
Friars would have the greatest opportunity of coming into contact with all 
sorts of men. At such places the owner had his castle to levy toll.* 

There are not many entries of the disposal of this house after the dissolution, 
as Friars did not as a rule acquire property, and, therefore, there was nothing 
but the house to seize. There is an entry in a fiant, under date 6th August, 
1578, of a lease under commission to Sir James Barry, Enright, Viscount Butte- 
vant, of the granting of the house of Friars at Castlelyons, County Cork, and 
the land belonging to it, the site of the Friary of Timoleague in same county, 
a churchyard called Downe, two ’gardens on the east and one on the north of 
the house and a park containing a water mill ; the site of the house of friars 
Augustines of Killenemallaghe, alias Botevante, Co. Cork, with appurtenances, 
to hold for 21 years rent 50s. Od. for Timoleague and 36s. 8d. for Killenemal- 
laghe. The whole extent of ground belonging to the Friars at Timoleague was 
only acres. 


* The Castle of Timoleague was offered by the Estates Commissioners under Section 14 of tlie Irish 
Land Act of 1903. It was accepted by the Board but was afterwards withdrawn by the Estates Com- 
missioners and is not now a vested monument. 
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Tomb tn North Wall of Nave. Timoleague Friary. 


Kilcrea Franciscan Friary . — This structure, commonly called Kilcrea 
“ Abbey,” and situated in the Parish of Desertmore, County Cork, was founded 
in the year 1465 for Friars of the Order of St. Francis, by Cormac Laidhir 
McCarthy, Lord of Muskerry, who was buried in the choir of the church in 
1495, in tjhe position usually occupied by the founder’s tomb, viz. : the N.E. 
portion of the choir. McCarthy built the Castle of Kilcrea not far distant 
from the site of the convent; and though this chieftain built other castles and 
several churches in Co. Cork, the McCarthys seem to have made Kilcrea their 
principal house, affording protection to the Friars, whose occupation was 
unmolested. 
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A Commission was issued in 1542 by the Lord Deputy for the dissolution of 
religious houses in this country, but no action seems to have been taken until 
about 1577 when “ the site and possessions of the house of the Friars Minor of 
Kilcrey,” was given on lease for 21 years to “ Sir Cormock McTeige, Knt.,” of 
the line of the founder. He did not disturb the Friars in their occupation, but 
after his death a feud arose as to his successor, and in 1584 in connection with 
the disturbances arising therefrom the convent was raided by a company of 
English soldiers from Cork. 



KHeCREA Friary. Ground Plan. 
{Shelving Graves). 


was -made of large possessions including. “ the house of Friars 

^ " FicL^d 1 S^U h - 00 r try of Muskr y e . Co. Cork, with appurtenances,” 
to Kichard Haidmg, who seems not to Shave evicted the Friars as in 1 5 Q 9 

McCarthv n th7 a cas a tf ain d 00 ^' PSZ 6 dowllfa11 of Sir Cormack Dermuid 
aeacceSio^of T Kllcr ® a w f e surrendered, but in 1604, on 

This period of occupation seems “haVe^Z tief as infeu the L^dZeputy 

“e&STnt " ade “ ° n6 ° £ ae COnditiMW 
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In 1650, the buildings were occupied by a body of Cromwellian troops, when 
the ruins were put into a state of defence, and in 1661 in the time of Charles II., 
the Friary came into the hands of Donough, first Lord Clancarty, a descendant 
of the founder, in whose family it remained until the end of the 17th century. 
It then seems to have come into the possession of the agent of an English 
Company, from whom it passed to the French family, and eventually into the 
hands of Captain Tonson Rye, of Rye Court, Co. Cork, who vested it in the 
Board of Works in the year 1892. 

The structure has suffered severely at the hands of local residents since it 
became unoccupied. T!he military occupation changed the internal arrange- 
ments, so that it is not easy to follow the original plan, and it soon became a 
quarry to provide material for buildings in the locality. The greater part of 
the cutstone dressings of doors and windows has been removed ; and it is said 
tiiat a church in the locality was built from the stones belonging to the Friary. 
The growth of ivy which enveloped the whole of the ruin did great damage, as 
the. roots grew between the stones of the walls and dislocated the masonry. 
Inside the ruins trees, 35 in number, varying in circumference from 15 inches 
to 4 feet, !fiad grown up. These, as well as the ivy roots and saplings growing 
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out of the walls, have been recently removed. The worst feature of the situa- 
tion, however, is one with which this Board have not power to deal effectively; 
we refer to the indiscriminate burials which are permitted to take place without 
any regard to decency or reverence either for the place or for the persons 
interred. 



(2 /th June) the Cork Historical and Archasological Society wrote to 
the Board referring to the unsanitary conditions of this structure (and Timo- 
ff^gue) from overcrowding of the intramural space with corpses, and said: 
In Kilcrea, when a grave is newly dug, the digger has to penetrate through, 
and generally throw aside, the remains of two or more coffins and their contents 
previously deposited there.” The letter .referred to the raising of the ground 
by these burials until it had reached the springing of the arches at the top of the 
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doorways, and ended by saying “ there is little use in appealing to the Sanitary 
body. They have not practically the power to enforce their order in face of 
the opposition to be expected from those who use these sites as burial grounds.” 

In the following month the Board received an official report to the effect that 
“ the abbey is used as a graveyard which is in a disgraceful condition, it is 
overcrowded, the coffins are not sunk below the ground. A few stones and 
sods are placed on top and these collapse when the lids rot.” 
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series of representations which were made from time to time by the Local 
Government Board, the Rural District Council appointed a caretaker for the 
graveyard, and paid the sum of £1 for “ cleansing the burial ground ” under 
the provisions of Section 185 of the Public Health (Ireland) Act of 1878. This 
expenditure proved totally inadequate, and the Board found it necessary in 
1905 to employ the Caretaker, at a cost of £20. to remove debris and leave the 
premises in a better condition. During the present year a sum of £38 2s. 6d. 
has been spent in removing ivy roots, trees scattered over the interior, and also 
fallen masonry to the extent of 70 tons of undressed stone. The graveyard has 
in this manner been improved in appearance ; but the practice of placing a 
coffin only about 18 inches below the level of the ground and then raising a 
mound of earth over it still continues. 

The regulations made under the Burial Grounds (Ireland) Act, 1856, and 
which are kept in force by section 3 of the Public Health (Ireland) Amendment 
Act, 1879, provide that coffins shall be at least 4 feet below the ordinary level 
of the ground, and that in no case shall human remains be removed from the 
grave. We understand that there is doubt whether these provisions apply 
to such a place as Kilcrea Abbey; if they do not, and if the Local Authority are 
not in a position to enforce some similar rules, it will become a question for 
consideration whether any further expenditure should be incurred by the 
Board. It has been found elsewhere that where improvements are made in 
such places, the number of burials from a distance increases, in some cases 
in order to save the expense of fees in a local cemetery; and in the case of 
Kilcrea, if any work of improvement is to be carried out, none but persons 
resident in the ecclesiastical union of parishes in which the Friary is situate 
should have burial rights, as there is not space for the burial of outsiders. A 
graveyard formerly existed in the field south of the buildings; since it fell into 
disuse the limited space within the walls has become more congested. In the 
ground plan of the Friary the position of the grave mounds, etc., is indicated. 
The congestion is such that the grave of a priest, dated 1736, has been disturbed 
to provide room fer another interment, and disputes frequently arise from 
similar encroachments. 

The Friary, as indicated on the plan, had the usual arrangement of nave and 
aisle, choir, and a transept containing two chapels and a transept aisle joined 
to the aisle of nave. 



Kilcrea Friary. Section through Nave and Transept, 
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The nave of the church measures 85 ft. 9 in. by 23 ft. 6 in., and the choir 
48 ft. 6 in. by 23 ft. 6 in. ; the nave and choir are separated by a tower, the base 
of ■which occupies the whole width of the church and is 15 ft. from east to west. 
The tower is of the same date as the rest of the church. In the earlier Fran- 
ciscan houses the tower has been inserted in most instances about the middle 
of the 15th century. The two arches giving access from the nave to the choir 
are semi-circular, and have, therefore, been supposed to be of earlier date than 
the rest of the work. The upper portion of the tower, which rises to a height 
of 71 feet,, does not present any features differing from the rest of the work, 
the whole of which is of the plainest character, judging from what cut stone 
work local vandalism has left. 

The nave had an entrance door in the west gable, and a three-light mullioned 
window with head tracery above. It has an arcade of three pointed arches 
separating it from the aisle and transept. The aisles are 10 feet wide. There 
are recesses for two tombs built into the walls at the N.E. angle of the nave, and 
the existence of a rood loft is indicated by the staircase and opening in the walls 
of the tower with the corbel blocks supporting it. This loft would be occa- 
sionally used for preaching purposes; but the proper place for the pulpit was 
about the middle of North wall of nave, and there are not wanting indications 
that this was its position. There were altars at the N.E. and S.E. angles of 
the nave, and there is a borrowed light in the small aumbrey at the side of 
the latter altar. In the transept are two pointed arches separating the side 
chapels (each of which had an altar) from the transept aisle. The south gable 
of the transept was lighted by a plain four-light mullioned window with head 
tracery. 

The' choir, which contains the recess for the founder’s tomb in the N.E. angle 
beside the high altar, was lighted by four windows in the south wall ; from three 
of them every trace of the cut stone work has been carried away. The east 

gable contained a four-light win- 
dow, 14 feet in height and 9 feet in 
width, the mullions and tracery of 
which have been entirely removed, 
leaving only the sill and head, 
which are, however, sufficient to 
indicate the character of this win- 
dow and admit of its reconstruc- 
tion in the original form. A 
drawing of it showing how it could 
be restored is given on this page. 
The window in the south gable of 
the transept was of a similar 
design, but it was only 7 ft. 6 in. 
in width. 

The domestic buildings are ar- 
ranged on the North side of the 
church. The cloister area is 57 feet 
each way, surrounded on each side 
by buildings. An apartment, 40 ft. 
by 16 ft. occupies the space in which 
a sacristy is usually found, but it is 
too large for a sacristy, and probably 
an apartment west of it, which also 
communicated with the choir, was 
used for that purpose, while the 
larger structure and the space over 
was for the use of the guardian of 
the Friary. The apartment over 
presents the singular feature, of a 
great number of windows. It is evi- 
dently a later addition, and contains 
11 mullioned windows and two other 

Plan and Elevation of East Window 
Kilcrea Friary. The dotted lines show the 
Missing Mullions and Tracery. 
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external openings. This abundance of light would indicate that it had been 
used as a Scriptorium. The rules of the early Franciscans did not encourage 
much literary effort, but they gradually became in many respects more life 
the monastic orders, and a good deal of MS. copying was done in their houses 
in later times. 

The eastern range of the domestic buildings in addition to the large apart- 
ments already described, contained on the ground floor going from south, to 
north, the original sacristy, then a passage through to the east, then the chapter 
room and a day room to which was attached a lavatory. In the northern 
range, which is now in one space, the eastern end contained the refectory, and 
through this range there was also a passage separating the refectory from the 
butteries or kitchen. There are traces of a porch giving access to this passage. 

The space in the western range was also divided by a passage, leaving a 
kitchen and hall, probably used for externs. The ground and upper plan, 
section and elevation which are given herewith are, for the most part, self- 
explanatory, and render further description unnecessary. 

Buttevant Friary , Co. Cork . — There are the remains of two religious houses 
at Buttevant, one an Augustinian foundation, and the other, which is vested 
in the Board, is said to have been a Franciscan house. The original name of 
Buttevant was Kilnamullagh ; the modern name was given to it by the Barry 
family, and was derived from their watchword, “ Boutez en avant, ,J in an 
engagement when the McCarthys were defeated here. 



SCrttE OF FEET 


Ground Plan and Plan of Crypt of Buttevant Friary. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1908-1909.] COMMISSIONERS OF PUBLIC WORKS IN IRELAND. 35 

The Augustinian Monastery was founded by Philip de Barry, at Ballybeg, in 
1237 (Archdall states it was founded in 1229 by William de Barry); and in 
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Buttevant Friary. 



ELEVATION OF. TRANSEPT ARCH 





There were several churches and religious houses in the town, and the 
Augustinian Monastery is frequently confused with the Friary in historical 
references. The latter is the structure here illustrated, and it will be seen its 
architectural features are more elaborate than those of the other Franciscan 
houses in County Cork. In its detail it resembled the Augustinian Monastery 
which stands not far distant from it to the south. 

nf°/ F ”- an b ° use there remains only the church, consisting 
rL a ? ave ancl choir W1 * h a southern transept in which is a small eastern 
1814 ' an ^,? hoir were separated by a tower which fell in 

bfllp ^ Ulldm 1 gs and Roister garth lay to the north, but these 

? le M 0I } ly fragmerds of broken wal1 to indicate their 
offhfnEnS whole of this area, as well as the space within the walls 

of the church, is now occupied by crowded graves and tombstones. 

onV^nal TWh P^ ri ? ds of architecture in the structure. The 

original 13th century work of the transitional or early pointed tvoe had red- 
stone dressings for the windows: the later insertions Le of limeXne 

th I ' wfof th? 4 wir° “^mally, and ?? ft. from the west gable to 

round heeded end or J8 lna ^ doorway was in the south side and was 

thesJ lirffts ^we,e hum 1 n e tw ° la 5 0et in the south wall of the nave; 
tn ^ S ^iT ^ tS wme built up when the doorway was changed to the west gable 

clemsto^ filled j n with lateg Tudor windows, and 

Th^tower sXms to havelieen mSrted^^lhis tinm.™ ° f “"»■ 

roundleadTwitd d owsTn ‘the sTth lie 

and two early pointed windows in the paq+ anhio +*: s 1 7V Tne ® outn 
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Buttevant Friary. 



SCALE OF FEET 

Plan and Elevation oe East Window showing later Insertions. 



The high altar stood at the east end of the choir, and under it was the tomb of 
the founder, who is said to have been buried here. There is no trace of a tomb 
at the N.E. angle where the founder’s tomb is usually placed. The ground on 
which the choir is built slopes down to the edge of the river Awbeg, and tc 
occupy the space a crypt, measuring 25 ft. 3 in. by 24 ft. 8 in., was constructed, 
the vaulting of which was supported by a single column in the centre. Below 
this is a lower chamber. The floor of the upper crypt is at present heaped with 
human bones and skulls; at one time the apartment was closely packed to the 
roof with them, but they are rapidly diminishing; visitors from a distance are- 
said to be eager to take them away as specimens. 
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In the south side of the choir a three-light window with tracery head has 
been inserted, and the space under the tower was lighted by a mullioned 
window of the same date as the inserted tower. There is a piscina at the S.E. 
angle of the nave, and trace of the base of an altar close to the tower wall. 


Buttevant Friary. 
Window in South Transept. 


Buttevant Friary. 
West Doorway. 


The transept, 38 ft. 4 in. by 25 ft. 7 in., had three tall pointed windows in 
the south gable; two of these have been built up and the centre light has had a 
late two-light Tudor window inserted. 
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There are two early de Barry tombs in the nave walls in the position indicated 
by the recesses, one in the south and the other in the north wall. There is a 
tomb, evidently made up at a later date from the remains of earlier work, in 
the recess at S.E. angle of the nave. The crowded and neglected condition of 
the graves and tombstones within the walls limits the extent of work of preser- 
vation possible here. 



Plan and Elevation of Pier in Crypt. Tomb in North Wall of Nave. 
Buttevant Friary. Buttevant Friary. 
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(2) RAILWAYS AND TRAMWAYS. 

In our Reports for 1902-3, and for 1904-5, we were compelled to draw Your 
Lordships’ attention to the unsatisfactory working of the Letterkenny and 
Burtonport Railway by the Londonderry and Lough S willy Railway Company. 
We are happy to be able to report that a considerable improvement has since 
taken place, 'and that complaints of delay and other inconveniences have 
become much 1 ss frequent. 


(3) LOANS. 

Housing of the Working Classes (Ireland) Act, 1908. 

This Act came into force on the 21st December, 1908, and up to the present 
the Board have received a large number of applications for loans of considerable 
amount. The provision of Section 14 that the rate of interest charged shall be 
the minimum for the time being allowed for loans out of the 
Local Loans Fund, and the extension of the period for repayment, con- 
stitute the principal advantages which the Act confers on local bodies who 
borrow for the purpose of building artizans’ dwellings. The postponement 
of payments of principal for two years from the date of the mortgage deed, and 
the anticipated contributions towards local charges, out of the housing Fund 
which the Act creates, will also serve to induce local authorities to undertake 
building schemes. Consequently, the Board anticipate many applications for 
loans in the near future. Certain applications have already been made which 
the Board were not in a position to entertain; in some cases the local authorities 
applied for advances to enable them to pay off existing liabilities incurred in 
respect of housing schemes, including loans from banks and other 
private parties, and Government loans obtained from this Department. 
The Board, acting on Your Lordships’ instructions, decline in all cases of 
private loans to make advances for their redemption ; and they do not anticipate 
that many cases will arise of Government loans where advances to repay them 
could be made without infringing the general requirements which Your Lord- 
ships have laid down, viz., that such reborrowing will be allowed only when it 
can be effected without loss to the Local Loans Fund, and when it will not 
have the effect of relieving present at the expense of future ratepayers. 


Bridges Acts. 

(4 & 5 Wm. IV., cap. 30 & 31 Vic., cap- 50, &c.) 

John's Bridge , Kilkenny. 

Important technical questions arose affecting the granting of loans to the 
local authorities concerned in this case. The structure is to be of Ferro- 
concrete, the proposed span being the largest in that material up to the present 
* ;im , e i® JJ: H^ed Kingdom, and since there has been no lengthy experience 

as to the life of such works, the period for repayment of the loans required 
hontSf consideration m order that the local authorities might derive the utmost 
g1 ™’ havin g due regard to the proper safe- 
P ubbc .™ ter c?ts. The Local Government Board recommended 
Vthe ’ Wlth ^ hl ? h * hls Board concurred; and finally, at the close 

to Lour Lordships sanctioned the issue of loans for this period 

ing ae°brid^e C 1 d Cor P oratlon of Kilkenny for the purpose of rebuild- 


Advances, Repayments, and Aeeeaes. 

/AuDendi^r 8 ! mhmtttedh P +n bl l° W ?* 8 Loans to be found in the Abstract 

^Appendix G.) submitted by the Board is in connection with the Statute 57 Geo. 
March cfV'-D V * * 1 °*, a11 lo J n adran ces from that date to 31st 

£48 499 085 9 & * 18 made under s P eoiaI Acts before 1817), is 
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The classified abstract in Appendix (G.) pages 74 to 77 shows the portions of 
this amount which have been (1) repaid, (2) remitted, (3) written off from Local 
Loans Fund, or (4) which remain outstanding. The figures showing repay- 
ment, remission, &c., of the total sum advanced are as follows: — 


£ 

Total Repayments ....... 30,380,800 

Total Remissions ....... 8,150,974 

Written off from Local Loans Fund, less £99 subsequently received . 181,792 

Portion of Church Fund Loans regarded as irrecoverable . 6,553 

Outstanding Balances ...... 9,772,960 


£48,499,085 

The aggregate of outstanding balances is represented in the books of the Office 
by 33,107 open accounts. The loans generally are in course of repayment by 
half-yearly instalments. 

The amount issued to borrowers in the year 1908-1909 out of moneys advanced 
by the National Debt Commissioners for loan purposes was £361,282, as against 
£434,796 in 1907-8, and £573,164 in 1906-1907. 

The issues for 1908-9 show a decrease of £73,514 as compared with 1907-8. 

Increased issues were made on the following services: — Counties, £2,028; 
Quarries, £6,900; Public Health, £22,712; Small Dwellings, £3,685; Agricul- 
ture and Technical Instruction, £775; Land Improvement, £5,868; Drainage 
Maintenance, £46; Land Improvement Preliminary Expenses, £400; Lunatic 
Asylum Buildings, £4,124; Workhouse Buildings, £3,898; and Land Law, 
£4,492. 

The most important decreases occurred on the under-mentioned services : — 
Housing of the Working Classes, £27,657; Glebe, £1,853; Arterial Drainage, 
£1,091 ; 'Labourers Acts, £61,922; Dispensary Houses, £2,246; National School 
Teachers’ Residences, £741; Schools and Colleges, £3,370; and Seed Act, 1908, 
£29,561. 

Of the total amount of £361,282 issued, £181,601 was advanced on the follow- 
ing Services : — 

£ 

Lunatic Asylums Buildings . . . • 21,763 

Public Health ..... 106,191 

Labourers Acts ..... 18,661 

Housing of the Working Classes . 17,607 

Workhouse Buildings . . 18,389 

£181,601 

The receipts in the year were £430,201 in repayment of principal, and 
£352,954 in respect of interest, making together £783,155. Of this sum, 
£733,253 was paid over by the Board to the National Debt Commissioners in 
discharge of principal and interest on foot of loans made out of the Local Loans 
Fund and £28,783 to the Irish Land Commission in respect of loans advanced 
out of the Irish Church Fund. 

The following table shows the payments towards discharge of Loans, and 
the arrears of principal and interest for the last four years : — 


Ybar. 

Payments. 

Arrbars. 

Total Principal 
outstanding 
(excluding 
Amounts 
■written off). 

Principal. 

Interest. 

Total. 

' 

£ 

£ 

£ 5?.| 

£ 

£ 

1905-1906 .... 

861,662 

212,455 ! 

104,165 

316,620 

9,899,142 

1906-1907 

881,978 

205,432 

101,945 

307,377 

9,930,493 

1907-1908 

835,282 

206,618 

101,488 

308,006 

9,874,133 

1908-1909 .... 

783,155 

179,310 

38,491 

217,801 

9,779,519 
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The following Abstract shows the arrears on the various loan services in each 
of the past two years : — 


— 

To 31st March, 1908. 

To 31st March, 1909. 

Principal 
Amount out- 
standing 
on 31st March, 
1909. 

| Principal, j 

| Interest. | 

Total. 

Principal. 

Interest. 

Total, 


£ 

£ ' 

£ 

£ 

£ 

£ 

£ 

Public Works Loans generally 

27,439 

4,437 

31,870 

26,722 

3,700 

30,422 

5,752,773 

Public Health Acts 

145 

168 

313 

239 

42!) 

068 

1,812,157 

Railways 

129,825 

73,585 

203,410 

104,712 . 

12,484 

117,196 

204,270 

Land Loans payable by Owners . 

25,858 

12,073 

37,931 

24,855 

10,736 

35,591 

1,192,383 

Land Law Loans Act, 1881, pay- 

15,824 

3,402 

19,226 

14,875 

3,174 

18,049 


able by Occupiers 








Arterial Drainage Charges, pay- i 

7,016 

6,793 

13,809 

7,417 

6,795 

14,212 

294,378 

able by Owners 








Arterial Drainage Charges, pay- | 

411 

1,030 

1,441 

490 

1,173 

1,663 

36,591 

able by occupiers 









I 206,518 

101,488 ' 

308,006 

179,310 

38,491 

217,801 

(a) 9,779,519 


(a) Excluding Amounts, £181, 8J1, written off from the Local Loans Fund, of wliioh £911 was subsequently received, and 
paid over to the Exchequer. 


Arrears on Public Works Loans generally show a nett decrease, as compared 
with 31st March, 1908, of £1,454. The increases on the following services 
were Labourers’ Dwellings, £45; and National School Teachers’ Residences, 
£3; while on Harbours, Housing of the Working Classes, Schools and Training 
Colleges, Labourers Acts Loans and Glebe there were decreases of £11. £469, 
£18, £958, and £43 respectively. 

The arrears of loans for Railways show a nett decrease of £86,214, made up 
as follows: — Decrease-— Southern, £812; Letterkenny, £1,200; Limavady and 
Dungiven, £29,833; Fishguard and Rosslare, £21,035, and Sligo and Leitrim, 
£33,334. 

In the case of the three lines last mentioned, the decreases are wholly or 
mamlv due to remissions under the Public Works Loans Act, 1908, as follows 


Limavady aud Dungiven 
Fishguard and Rosslare 

(Waterford and Wexford) 
Sligo and Leitrim . 


Principal. j 

Interest. 

Total. 

£ 

£ 

£ 

17,601 

12,232 

29,833 

7,054 

13,981 

21,035 


32,909 

32,909 


and Wexford Railway Zl7eJS°* 7 ^ l0an *” the 

P a y able b y owners stood at £35,591, as against 
£37,931 on 31st March, 1908, a decrease of £2,340, under the following heads •— 
L and Improvement £ 1 , 210 ; Land Act, 1870, £l,iso. mowing heads . 

C 49 ?? de 5 tbe Land Law Aot > 1881 (44 and 45 Vic., 

service tn ?? ad L anc ^, from the commencement of the 

£1 398 Sfifi in, n# nr' +1- land f 2o J be „ lm P ro ™ment of their holdings to 
/inclu diner -pqq Qq Qri sur J ^ 89 ^»833 19s. Od. principal had been repaid, 

5s 2d written off tht' Tec ° ve ™d m respect of written off loans), and £12,165 
and 2 on Thai' fatfthll ts 01 the Lo S; al Loans FumJ to tbe 31st March, 1909, 
£472 otAoV 9 d ar i ears *°l P nnci P al £14,875 4s. lOd. which, with 

tot due ' represented the total — * out - 

£18 049® arthi P cto P se iP of I tl Ild interes ^ un d er Land Law Act, 1881, stood at 
deereaL of £1,177 f & y6ar aS agamst £19 ’ 226 011 Slsb March, 1808— a 

inCTeLfor£4oratd te m a t^ r ct. nage ohar£ L e , s P a yaMe by owners show an 
increase or ±,403, and on the charges payable by occupiers in the River Suck 
Drainage District an increase of £222. ■ F me reiver ouok. 


* See Appendix F, Note (*), page 78. 
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Rates oe Intekest. 

By Treasuiy Minute of 9th September, 1907, the rates of interest on loans 
advanced on the security of local rates were fixed at 3£ per cent, for periods not 
exceeding 30 years, and at 3| per cent, for periods exceeding 30 but not exceed- 
ing 50 years. 

The following statement shows the rates of interest chargeable on the several 
amounts constituting the aggregate balances of principal outstanding on all the 
loan services in each of the years ended 31st March, 1907, 1908, and 1909, 
respectively : — ___ 


— 

31st March, 1907. 

31st March, 1008. 

Slat March, 1909. 


£ 

£ 

£ 

Free of Interest, 

1,059 

1,049 

1,162 

2-f per cent., 

201,336 

186,585 

171,869 

60,677 

3 „ 

64,434 

62,279 

H » 

736,836 

691,739 

638,995 

£3 2s. 9 d. per cent., 

11,486 

10,442 

9,398 

3£ per cent., 

3| „ ....... 

1,378,836 

1,308,085 

1,257,758 

160,711 

154,736 

148,976 



4,216,445 

4,255,767 

4,326,801 

3| „ 

1,633,693 

1,696,048 

1,734,374 

4 

781.366 

466.367 

775,293 

730,114 

» 

5 

498,225 

493,822 

2,970 

2,156 

1,474 

Advances on which interest is deferred, pending'the 

14,010 



completion of the works, ..... 

~ 

— 

Total Local Loans Fund, 

9,669,549 

9,642,404 

9,575,420 

Church Fund Loans — 

254,436 


197,546 

at 1 per cent., 

225,220 


*9,923,985 

$9,867,624 

$9,772,966 

* TiVrlmivp nf £218 770 written off from the Account of the Assets of the Local Loans Fund. 

—£6,508 portion of Church Fund Loans, considered 

as irrecoverable. 



£219,508 written off from the Account of the Assets of the Local Loans Fund. 

£6,508 portion of Church Fund Loans, considered as irrecoverable. 

£181,891 written off from the Account of the Assets of the Local Loans Fund. 

—£6,553 portion of Church Fund Loans, considered as irrecoverable. 


Statement showing the average rate of interest m respect of advances from 
the Local Loans Lund during the last ten years, calculated by computing file 
interest paid in each year on the principal outstanding at end of the preceding 



Year ended. 

Balance outstanding. 

Interest received in the 
ensuing year. 

Average rate of 
Interest received 
for the year. 



£ s. d. 

£ s. d. 

£ s. d. 

31st'March, 1899, . 

8,239,276 15 11 

272,322 2 9 

3 6 1 

8,397,201 3 6 

303,267 17 1 


, ” 

1901, . 

1902, . 

1903, . 

1904, . 

1905, . 

1906, . 

1907, . 
1908 . 

■ m " 

8,391,150 18 7 

309,926 9 0 

3 13 10 


8,489,644 3 7 

294,090 16 3 

3 9 3 


8,867,624 4 11 

310,712 8 9 

3 10 1 

r ” 

9,228,872 14 S 

323,270 4 8 

3 10 0 


9,483,289 16 2 

329,177 4 11 

3 9 5 


9,592,576 8 3 

342,722 10 9 

3 11 5 


9,669,549 2 11 

343,193 1 5 

3 11 0 


9,642,403 8 4 

351,011 5 2 

3 12 10 


The following Statements show: — 

(1.) The rates of interest payable to this Board in respect of the sum of 
£361,282 advanced during the last financial year; 

(2.) The terms of years over which repayment of the advances has been 
spread; and 
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(3.) The mode of repayment, i.e., by equal instalments of principal and 
interest combined by way of annuity, or by equal instalments of 
principal, with interest on the principal sum from time to time 
outstanding. 

(TABLE 1). 




j 




Rates op Interest. 




Interest. 

2* | 


3* 

i | 3i 

3. 


1 

Class I. 











Loans Secured on Under 

i £ 

| £ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

takings. 











Quarries, Mines, &c., . 

- 

- 

- 

- 

- 

- 

45,900 

_ 

_ 

_ 

Housing of the Working 

- 

- 

- 

- 

- 

- 

4,000 

- 

- 

- 

Classes. 












- 

_ 

_ 

_ 

_ 

_ 

49,900 

_ 

_ 













Loans Secured on Rates. 











County Councils, 

_ 


_ 

_ 

50 

_ 

10,353 

_ 



Lunatic Asylum Build- 

- 

140 

- 

- 

1,500 

- 

17,013 

3,100 

- 

_ 

mgs. 

Housing of the Working 


_ 

_ 

_ 

. 

. 

2,055 

11,553 



Classes. 

Public Health, . 

. 

_ 



187 


93,431 

11,573 



Labourers 1 Acts, 

- 

- 

- 

_ 

_ 

_ 

1,224 

17,437 

_ 


Dispensary Houses, . 

- 

- 

- 

- 

- 

- 

_ 

2,616 

_ 

_ 

Workhouse Buildings, 

- 

- 

- 

- 

- 

- 

10,539 

7,850 

_ 

_ 

Acquisition of Small 

' - 

- 

- 

- 

84 

- 

11,331 

_ 

_ 

. 

Dwellings, 










Agriculture & Technica 

- 

- 

- 

- 

- 

- 

275 

8,900 

_ 


Instruction. 











- 

140 

- 

- 

1,821 

- 

146,221 

63,029 

- 

- 

Class III. 











Loans Secured on Land. 











River Drainage Main- 

_ 

_ 

_ 

_ 

_ 


198 




tenance. 











Improvements of Lands 

- 

- 

- 

_ 

_ 

_ 

42,138 




Land Improvement Pre- 

2,000 

- 

- 

_ 

_ 

_ 

_ 




liminary Expenses. 
Land Law, 

- 

- 

- 

- 

- 

- 

29,758 

- 

- 

- 


2,000 

- 

- 

- 

- 

- 

72,094 

- 

- 

- 

>1 Class IV. 











Miscellaneous Loans. 











Glebe Loans, 

_ 

_ 

_ 

_ 



7,247 




Seed Potatoes Supply 

- 

- 

- 

_ 

_ 

_ 

11,690 




(Ireland), 1908. 
National School Teach- 










6,630 

ers 5 Residences. 
Non-Vested Schools & 










510 

Training Colleges. 











" 

- 

- 

- 

- 

- 

26,077 

- 

- 

- 

Grand Total, 

2,000 

140 

- 

- 

1,821 

- 

294,292 

63,029 

- 

- 






£ 

361,282 





Percentage of Advances 

0-55 

004 

- 

- 

0-50 

_ 

81-46 

17-45 


_ 

at each Rate per cent. 

1 







- 
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(TABLE 2.) 





Teems of Years 



Service. 

Not 

exceeding 

Exceeding 20 but 
not exceeding 
30 rears. 

Exceeding 30 bnt 
not exceeding 
40 years. 

Exceeding 40 bnt 
not exceeding 
60 years. 

Exceeding 60 but 
not exceeding 
68J years. 

Class I. 

£ 

£ 

£ 

£ 

£ 

Ijoans Secured on Undertakings. 






Quarries, Mines, &c., 

45,900 







_ 

Housing of the Working Classes, 

4,000 

— 

— 

— 

— 


49,900 


- 


- 

Class II. 

Loans Secured on Rates. 






County Councils, 

8,599 

1,804 



_ 



Lunatic Asylum Buildings, 

13,903 

4,700 

3,100 

50 

— 

Housing of the Working Classes, 

— 

— 

250 

13,358 

— 

Public Health, 

10,716 

82,802 

6,595 

5,078 

— ■ 

Labourers Acts, 

— 

— 

50 

540 

18,071' 

Dispensary Houses, . 

— 

— 

2,616 

— 

— 

Workhouse Buildings, 

2,404 

8,135 

7,850 

— 

— 

Acquisition of Small Dwellings, 

5,418 

5,997 

— 

- — 

— 

Agriculture and Technical In- 

275 

— 

8,900 

— 

— 

struction. 







41,315 

103,438 

29,361 

19,026 

18,071 

Class III. 

Loans Secured on Lands. 






River Drainage Maintenance, . 

198 

_ 

_ 

— 

— 

Improvement of Lands, . 

— 

30,815 

11,323 

— 

— 

Land Improvement, Preliminary 

2,000 

— 

— 

■ — 

— 

Expenses. 


29,758 




Land Law 

— 

— 

— 

— 


2,198 

60,573 

11,323 

- 

- 

Class IV. 
Miscellaneous Loans. 






Glebe Loans, .... 


200 

7,047 

— 

— 

Seed Potatoes Supply (Ireland) 

11,690 

— 


~ 

— 

1908. 



6,630 



National School Teachers’ Resi- 

— 

— 

— 

— 

dences. 



510 



Non- vested Schools and Training 

— 

— 

— 

— 

Colleges. 




. 



11,690 

200 

14,187 

- 

- 

Grand Total, . 

105,103 

164,211 

54,871 

19,026 

18,071 

Percentage of Advances for each 

29-10 

£36 

45-45 

1,282 

15-20 

5-27 

4-98 

term of years. 





|. . 
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(TABLE 3). 


Class I. 

Loans Secured on Undertakings. 

Quarries, Mines, &c., 

Working Classes, 

Class II. 

Loans Secured on Rates. 

County Councils, 

Lunatic Asylum Buildings, 
Housing of the Working Classes, 
Public Health, 

Labourers Acts, 

Dispensary Houses, . 

Workhouse Buildings, 
Acquisition of Small Dwellings, 
Agriculture and Technical In- 
struction. 


Class III. 

Loans Secured on Lands. 

River Drainage Maintenance, . 
Improvement of Lands, . 

Land Improvement, Preliminary 
Expenses 
Land Law, 


Class IV. 

Miscellaneous Loans. 
Glebe Loans, . 

Seed Potatoes Supply (Ireland), 
1908. 

National School Teachers’ Resi- 


MODE OF REPAYMENT. 


By Way op Annuity. 


Non-Vested Schools and Train- 
ing Colleges. 


Grand Total, 


Percentage of Advances for each 
term of years. 


Not 
exceed- 
ing 20 
Years. 

Exceeding 

exceeding 

Exceeding 
3D but not 

40 Years. 

Exceeding 
40 Imt not 
exceeding 
50 Years. 

Exceeding 
60 but not 
exceeding 
(BjYears. 

Not 

exceeding 

20 

Years. 

Exceeding 
20 but not 
exceeding 
30 Years. 

Exceedin 
30 but no 

ox.-ci'diut 
40 Years 

Exceeding 
40 but not 
exceeding 
60 Years. 

£ 

£ 

£ 

. £ 

£ 

£ 

£ 

£ 

£ 






45,900 




- 


- 

“ 


4,000 

- 



- 

- 

- 

- 

- 

49,900 

- 








8,599 

1,804 



- 

- 

- 

- 

- 

13,903 

4,700 

3,100 

50 

- 

- 

- 

- 

- 

. - 

- 

250 

13,358 

- 

- 

- 

- 

- 

10,716 

82,802 

6,595 

5,078 

- 

- 

50 

540 

18,071 

_ 

_ 

_ 


- 

- 

428 

- 

- 

2,404 

_ 

2,188 

_ 

- 

- 

- 

- 

- 

- 

8,135 

7,850 

_ 

- 


- 

- 

- 

5,418 

5,997 

_ 







275 

" 

8,900 


- 

- 

478 . 

540 

18,071 

41,315 

103,438 

28,883 

18,486 

198 









- 

30,815 

11,323 

- 

_ 

_ 

_ 

_ 


- 

- 

- 

- 

- 

2,000 

- 

- 

- 

- 

29,758 

- 

- 

- 

- 

- 

- 

- 

198 

60,573 

11,323 

- 

- 

2,000 

- 

- 

- 


200 

7,047 







“ 

“ 

- 

- 

- 

11,690 

- 

- 

- 

- 

- 

6,630 

- 

- 

- 

- 

- 

- 


- 

510 

- 

- 

- 

- 

- 


- 

200 

14,187 

- 

- 

11,690 

- 

- 

- 

198 

60,773 

25,988 

540 

18,071 

104,905 

103,438 

28,883 

18,486 





£361,28 





0-06 

16-82 

7-20 

0-15 

4-98 

29-04 

28-63 

8-00 

5*12 


By EiiUAi. Instalments op Pkixcipal. 
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(4). MISCELLANEOUS DUTIES OF THE BOARD. 

The following Returns have been furnished to other Departments or for 
presentation to Parliament: — 

(i.) Inspectors of Lunatic Asylums: Statement of Repayments, 1907-08, 
by Counties and County Boroughs in respect of Loans for Lunatic 
Asylum Buildings. 

(ii.) Local Government Board: {a.) Return of outstanding balances of 
loans at 31st March, 1908, due by County Boroughs, Urban 
Districts, and Towns, for local taxation return; 

(6.) Summary of repayments of expenditure for Arterial Drainage, 
Acts 26 and 27 Vic., and 29 and 30 Vic. 

(c.) Return of outstanding balances of loans at 1st November, 1908, 
due by Rural District Councils, in respect of loans under the 
Labourers Acts. 

(m.) National Debt Commissioners: Local Loans Fund — Particulars of 
advances, repayments, outstanding balances, etc. , for year ending 
31st March, 1908. 

(iv.) Special Commissioner, Income Tax Department — Return of 
interest received in respect of Railway Loans for year to 31st 
March, 1908. 

(v.) Land Commission — Church Fund — Estimated repayments from 
1909-10 to 1924-5. 

(vi.) Inspector of Reformatory and Industrial School — Return of out- 
standing balances of loans for Industrial Schools, etc., 1st 
January, 1908. 

Reports have been furnished to your Lordships during the year on the 
following Bills : — 

Alliance and Dublin Consumers Gas. 

Ards Railway. 

Lisburn Urban District Council. 

Fermoy Urban District Council. 

Kilkenny, Castlecomer and Athy Railway. 

Midland Great Western Railway of Ireland. 

Newry, Keady and Tynan Railway. 

Sligo and Arigna (Valley Extension) Railway. 

Sligo and Bundoran Railway. 

Collooney, Ballina and Belmullet Railways and Piers. 


We have the honour to be, 

Your Lordships’ obedient Servants, 

GEORGE C. V. HOLMES. 
GEORGE A. STEVENSON. 
PHILIP HANSON. 

H. WILLIAMS, 

Secretary. 


26 tli October, 1909. 
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APPENDICES. 


APPENDIX (A.) 

DETAILS OF VOTED SERVICES. 

The following represent the principal new works carried out during the year. 
In addition, however, many works of minor importance, including the recon- 
struction of the drainage arrangements at certain buildings, were executed. 


Military Buildings. 

Royal Hibernian Military School . — The Library and Recreation Room was 
commenced and almost completed during the year. 

The old building, formerly occupied by Schoolmasters, was adapted for the 
pupil teachers and occupied by them early in the year. 

The house formerly occupied by the pupil teachers has been altered and 
adapted for use for additional dormitories, a heating chamber for the new hot 
water system, and for other purposes. 

Tenders have been obtained for a general system of heating and ventilation. 
This system will be, it is expected, in full working order before the winter of 

1909. 

The hot water supply to the boys' Ablution Room has been augmented by 
the erection of a supplementary boiler. 

Ordnance Survey. — The steam fire engine has been replaced by a modern gas 
engine and pumping plant. A good pressure of water can now be obtained 
in the fire mains almost instantaneously. 


Coast Guard and Royal Naval Reserve Buildings. 

County Antrim, Blackhead War Signal Station . — A site and right of way has 
been secured, and the plans and specification prepared for this new station, 
l owing to legal difficulties regarding a title a lease could not be prepared 
until the end of the financial year. The works have since been put in hand. 

County Cork, Bere Island New War Signal Station. — Negotiations are 
proceeding for the acquisition of a new site. 

County Cork, Tem-plebreedy War Signal Station . — The site for this station has 
been secured and the drawings prepared. 

County Cork, Sybil Point War Signal Station . — A new station, containing 
Wa . ?° om .’ S1 ^pmg Room, Porch, Stores, etc., has been completed and 
occupied during the year. A semaphore and flagstaff have been erected. 

County Mayo, Keem Coastguard Station.— A small building consisting of 
Ration and fuel stores, and sanitary accommodation has been provided at 


Civil Departments. 

Irish Land Commission.— A new reinforced concrete five-st rev building at 
^ a Uppet Merrion Street is now being completed. 

Additional offices have been secured at No. 18 Nassau Street for the Public 
rustee, who, with his staff, has been transferred from No. 64 Merrion Square. 
National Library — The electric lighting of the reading rooms has been 
ntirely remodelled, the high level arc lamps being replaced by low level 
metallic filament incandescent lamps. J 

C !° U t ge S Good progress continues to be made with the 

ventilation ^ bmldmg ' A con,iraot been entered into for heating and 
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National Museum of Science and Art . — Special accommodation has been 
provided for the exhibition of a collection of specimens illustrative of Economic 
Geology. 

Considerable improvements have been effected in the electric lighting, 
notably in connection with Irish Antiquities and the China and Pottery 
Exhibits. 

The basement rooms facing Kildare Street have been adapted for the proper 
exhibition of a number of crosses, inscribed stones, “ dug out ” canoes, and 
other Irish Antiquities. 

New Workshops for the Science and Art Museum and the Board of Works.— The 
new workshops, Merrion Place, have been completed and occupied. 

The old workshops formerly used by the Department of Agriculture and 
Technical Instruction have been demolished, and the site cleared for the 
purposes of the proposed Mechanical Engineering Laboratory in connection 
with the new Royal College of Science. 

Department of Agriculture and Technical Instruction for Ireland . — Additional 
accommodation for the staff has been provided at No. 16 Upper Merrion Street. 

Botanic Gardens . — A commodious unheated house has been erected adjoining 
the fernery, and a small house has been provided in the lower yard for the 
purpose of growing Alpine plants. Some small structural alterations were 
carried out in the offices wherebv the classroom accommodation for students 
has been increased. 

General Registry Office . — Additional accommodation has been provided for 
Census papers, in preparation for the approaching Census. 

Public Record Office . — In continuation of a previous service, four additional 
bays have been reshelved in the Treasury to facilitate the storage of records 
under a new arrangement. 

Registry of Deeds . — The ventilation of offices situated on the upper floor has 
been improved. 

Registration of Titles. — A store for stationery has been formed, and fitted 
with iron shelving, with a view to its future use as a strong room when the 
necessity for increased folio accommodation arises. 

Rooms at Coleraine House have been fitted up for portion of the staff of the 
Registry of Titles and for a caretaker. 

Dublin Metropolitan Police Courts . — The public staircases from the northern 
yard to the Courts have been widened, and the congestion which frequently 
occurred on these staircases has been thereby relieved. 

Royal Irish Constabulary Buildings. 

Depot, Phcenix Park . — Numerous small works were carried out, mainly for 
improved sanitary accommodation. 

Public Education Buildings. 

At Inchicore, Marlborough Street, and West Dublin Model Schools, glazed 
folding partitions have been provided. 

Dundrum Central Criminal Lunatic Asylum. 

Good progress has been made with the erection of a new Refractory Block 
for male patients. The building comprises single cells, day rooms, exercise 
yards, and the necessary sanitary accommodation for patients and attendants. 

Queen’s Colleges. 

Belfast. — A new photographic room with dark rooms has been erected over 
the entrance hall and staircase of the medical building. 

Additional roads and concrete walks have been formed in the grounds for 
more convenient approach to the several departments. 

These works were in continuation of the extensions of the Medical, Chemical 
and Physiological Buildings. 

The ventilation of the English Room has been improved. 

Cork . — Additional fire-hose and piping have been provided. 
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Postal and Telegraph Buildings. 

General Post Office, Dublin . — The extension to the General Post Office, Dublin, 
for which tenders have been received, is to be a building of three storeys and 
a basement. 

It is to be erected in Princes Street at the western side of and adjoining the 
existing Post Office buildings. The new structure will cover an area of over 
6,300 sq. feet, and the whole of the ground floor will be devoted to the purposes 
of a Postmen’s Sorting Office, with a Public Enquiry Office, and a room for the 
officials in charge. The first floor will be allocated to the Solicitor’s Depart- 
ment, now occupying temporary premises in Upper Sackville Street; the 
Investigation Branch now at No'. 5 Beresford Place; and the Registry, the 
latter branch being provided with additional storage accommodation in the 
basement. The upper floor will be utilised chiefly as a dining room for the 
sorters, postmen and telegraphists, with kitchen, pantry, and scullery accom- 
modation. A portion of the upper floor will be reserved for the purposes of the 
Telegraph Messengers’ Institute, until the space may be required for other 
purposes. The basement, other than that section occupied by the Registry, 
will form a store for uniforms and workshops, and the furnace room for heating 
purposes will be placed, in this portion of the building. 

The building is designed to be fire proof, the floors being formed of 
tubular concrete on cased steel girders, supported by cased steel stanchions. 
Two fire-proof staircases are provided; in the well space of one will be erected a 
lift. for passenger. and goods traffic. The walls will be chiefly of brick, the 
main front to Princes Street being faced with granite ashlar to match the 
present buildings. . The scheme, which forms the second section of the pro- 
posed alterations and additions, also includes the provision of new sanitary 
accommodation for the Postmen and Telegraph Messengers and some minor 
alterations to the main building. The total area of floor space is 21,305 square 


No. 5 ' Beresford Place .— These premises have been fitted up for the reception 
of the Surveyor s Staff of the Midland and Northern Districts, transferred from 
College Green Post Office and Aldborough House. 

Accounts' Branch. Alterations have been carried out at No. 14 Upper Sack- 

S AO rr eet ’ a Q d ^ inor , wo m r , ks execu ^ed at the newly leased premises, 
No. 60 Upper Sackville Street. These works were rendered necessary for the 
accommodation of the Old Age Pensions Staff. 

Ss, b “ "" 10 "■ om " *• •» 

Exien , sive , have been erecte/f or storage 

SS* T constmcted in the theatre, and other structural 

an? other^Posta^ wo?k^?t mak6 i room ^ or .^ e increase of parcels 

existing Parcels Post Pii i 1 d 6C i extensive alterations to the 

way for vans from Charlemont Street to S^thfieM 7 ' W1 *n a . P? ssa S e 
of 1 9(fiee^^^ ^ ^ ^ ^d^owards^B^Ty 1 Street 

^°^ r |^^^^r^ded 6 i^the e basement" Wa * er & ^ fUma0e chamte 
Street.il Telegraph ^eli™^Eoom U erte :Par0el P ffice ’ ™ teTe d from Charlemont 

way, and loading i st ° ra S e * or ^cycles, covered van 
square feet), having entrance from 
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loading doors in Smithfield and Millar’s Lane, enclosure for Superintendent, 
and three lifts for conveyance of parcels, passengers, etc., to upper floor. An 
emergency staircase and exit is provided communicating with each floor. 

The ground floor is to be laid with maple flooring on concrete and asphalt, 
and the upper floors and roof constructed with tubular concrete flooring sup- 
ported on steel joists and strong steel stanchions cased in concrete. 

The mezzanine floor will contain Telegraph Waiting Room, Messengers’ 
Room, Postmen’s Cloak Room, and General Postal and Telegraph Stores. 

. 0. n the first floor will be provided the Telegraph Messengers’ Institute con- 
sisting of two rooms, the Postmen’s Cloak Room, a Store for Uniforms, space 
for Postmen’s Sorting, and a Parcels Delivery Room. 

On the second floor will be placed the Dining Rooms, Kitchen, Scullery, 
Pantry, Cloak Rooms, etc. 

On the top floor are situated the Battery Room, Telegraph Engineer’s Offices, 
and Stores, Mechanics’ Workshops, and Packing Room. 

During the past year a staircase at the north end of the Parcel Depot in 
Charlemont Street was raised a storey, to the top floor, to serve for a fire 
escape or emergency staircase for this portion of the building. 

The cash enclosure in the Public Office was enlarged, and the Public Counter 
reconstructed with super-counters. 

County Antrim, Portrush. — This office was completed and occupied early in 
the year. 

County Armagh, Armagh. — A new strong room has been erected in co nn ection 
with that portion of the premises rented* to Mr. Best, Solicitor. The works 
were practically finished. 

County Cork, Bandon. — The new Post Office has been completed and is now 
occupied. 

County Cork, Skibbereen. — Additional accommodation has been provided for 
parcel baskets and fuel. 

County Dublin, Blackrock. — This new office is well advanced towards 
completion. 

County Fermanagh, Enniskillen. — The Telephone Room has been furnished. 

County Galway, Galway. — The Telephone Room has been altered and enlarged. 

County Kerry, Tralee. — The new Post Office has been completed and is now 
occupied. 

County Kerry, Killarney. — Good progress has been made with the alterations 
and additions to this office. 

County Kildare, Athy. — The erection of a new office has just been commenced. 

King's County, Tullamore. — The erection of a new Office was commenced in 
February, 1909, and good progress has been made with the work. 

County Leitrim, Carrick-on-Shannon. — A new Office has been completed. 

County Meath, Navan. — The building has been completed and the work of 
furnishing and fitting is in progress. 

County Monaghan, Monaghan. — The building which was commenced in 
March, 1908, has been completed and the furniture and fittings supplied. 

County Roscommon, Boyle. — The new Post Office is about half finished. 

County Tipperary, Roscrea.— The alterations and additions at this Office have 
been practically finished. 


Public Parks and Gardens. 

Phoenix Park.— A. second engine working off the Suction Gas Plant, installed 
last yesar, has been erected at the Pumping Station. 

The power of the heating boilers in the Plant Houses has been increased by 
the addition of several sections to meet the requirements of the completed 
ranges of glass houses. 

A suitable store shed for loam has been erected. 
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Royal Harbours. 


Remarks by the Harbour Masters on the Fishing Industry and trade at the 
several harbours will be found in Appendix D., pp. 66-69. 

Kingstown Harbour, Co. Dublin . — The work of strengthening the foundations 
of the West Pier wharf wall was continued, and the quoin at west end of 
Victoria Wharf was underpinned with concrete. Additional high piles were 
provided at the east side of the Carlisle Pier for the quarter belting of the Mail 
Steamers, and steel rubber plates were fixed to the sheeting. Fender piles were 
renewed at the Victoria Wharf, Traders’ Wharf, and Dunleary Pier. The 
Anemometer on the East Pier was taken down, altered in accordance with the 
recommendations of the Meteorological office and re-erected. A wooden shelter 
was erected near the West Pier head for the public use, and guard rails were 
provided at the Fish Bank to meet the requirements of the Factory Acts 
Inspectors. The improvement at the Western side of the Victoria Wharf was 
completed, the old urinal was removed from its position near the Railway 
station, and a new one with proper drainage and water supply was placed near 
the Boat Harbour. 

The wharves, banquettes, steps, etc., etc., were maintained in good order. 
The Harbour buoys and moorings were examined and strengthened or repaired 
where necessary, and new moorings were laid down for the Harbour launch. 
Upwards of 62,500 tons of material were dredged from the harbour bed and 
deposited at sea. The new dredger to replace the smaller grab dredger sold 
out of the public service in the previous year, was delivered in the autumn of 
1908 and did some work in the Harbour during the winter months. 

Howth Harbour, Co. Dublin . — All the works were maintained in good order. 
The Harbour was surveyed in the autumn months. 

Dunmor e East Harbour, Co. Waterford. — All the works were maintained in 
g o°o order- Tlie harbour was almost completely re-sounded in September, 


A rdqlass Harbour, Co. Down.~The works and plant generally were main- 
tained m good order and condition throughout the year, and a beacon was 
made and erected on the Molly Blaney Rock for the protection and guidance 
“ shipping making for the North Harbour. Owing to the proposed sale of 
the Beauclerc Estate m the Landed Estates Court, it is anticipated a change of 
ownership in connection with the North or Inner Dock and various parcels of 
land adjoining the Harbour works will shortly take place. 

t ,^ n ^ Kad - e , Bar \ our - Co ■ Down.— The works suffered little or no damage 
storms > and the maintenance of the wharves and sea slopes 
Z l, Srw bea * C ™ w U m ? de and emoted on the " Wee Scotchman ” rack 
in fond nrSf, nng fll6 ! 1 " bo ' ur ' Th e wharf steps and roads were kept 
Lemon's mlrf d & COncIeie toe was P ut in at tIle base of the sea slope of 


Shannon Drainage.* 

reifa^J th[ a ?nn7rele ta =n e ^;„ 01 1 fln , e . seaso ? aiad the lo w water in the river to 

sates in the weir Npnrhr slmces Killaloe, where there are 42 sluice 

was nS in hXw thp ^ 5 °° Tl” yards COMrele . from 1ft. to 2Jft. deep, 
rfeefwhere^ ^deIn^ol?S'b nd stoI1 es were thrown in to an average depth of 
sirirw e e?e d sTo P nn h e° e e^p b r SC0U .S d ln the bed of the river - L?aks in the 
there are 18 dm ; r ‘ The apron of Meelick Cut sluices, where 

be suspended AtVeelo^TSb r T lr when ihe water rose, and work had to 
them was extended os fpS 1 Avr 'in 6 there are 12 gates, the gangway leading to 
The^an“wavtothf T eSS i ry s{ anchions, ?ailf, brackets, etc. 

iron guards erected to nrevent'p 068, W t ere there are 15 gates, was renewed, and 

order and condition. 8 ’ oom P rislu g 126 gates, were maintained in good 

River Maigue Navigation. 

All the works have been maintained in good order 
under tb/bridge^ further dee P eEed to increase scour, and prevent silting 


* For Shannon Navigation, see page 54. 
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APPENDIX (B). 

DETAILS OF NON-VOTED SERVICES. 

Arterial Drainage. 

5 and 6 Victoria, cap. 89, etc., etc. 

No new Drainage Districts were formed in the past year. 


Drainage Maintenance. 

29 and 30 Victoria, cap 49, etc. 

Upper Inny Drainage District, Counties Westmeath, Meath, Cavan and 
Longford . — A question was raised in July as to obstructions at the mouth of 
the River Gaine, Lough Derevarragh, Westmeath, preventing navigation and 
access by boats to a quay there, during a period of exceptional drought when 
the waters were very low. It was explained to the complainants that neither 
the Board of Works not the Drainage Board have any power to carry out works 
other than maintenance or restoration of the conditions existing when the 
District was handed over to the local Board. As a result of communication 
with the Drainage Board it is understood that steps were taken by them for 
the removal of the obstruction. 

Fergus Drainage District, Counties Clare and Galway . — Complaint having 
been made of the neglected condition of this district, a detailed survey was. 
ordered for the purpose of ascertaining the state of the works in the district. 

The inspection was in progress at the termination of the financial year. 

Cahore Drainage District, County Wexford. — An inspection was made in 
August, 1908, to ascertain whether the Trustees were complying with their 
undertaking to carry out the work of restoration of this District themselves, 
and to spend a considerable sum on it in the working season of 1908. It was 
found that the progress made had not been satisfactory, and the Trustees were- 
so informed. 


Marine Works (Ireland) Act, 1902. 

2 Ed. VII., cap. 24. 

The boatslip at Falcorrib was finally certified as complete in November, 1908, 
and the certificate of His Excellency the Lord Lieutenant stating the amount 
of the county contribution was issued under date 15th March, 1909. 

Work on the boatslip at Reenard Point, Valentia, County Kerry, has been 
continued throughout the year. Progress is somewhat slow owing to the 
almost incessant traffic at the place. 

The extension of the North Pier at Cleggan, County Galway, was let by 
contract in September, 1908, and a satisfactory start made with the work. 

As stated in our Report of last year (page 53), the works at Liscannor were 
suspended owing to the fact that the Receiver over the affairs of the Contractor 
had done nothing to complete the contract. An arrangement has been made 
with the Receiver under which the Contractor has been relieved from further 
liability under the contract, and his claims settled. The Board are in 
communication with the Irish Government as to the completion of the Harbour 
works. 

The repairs and extension to the Pier at Downies Bay, County Donegal, have 
been in progress throughout the year, and a considerable amount of work has 
been done. Progress is necessarily slow owing to the principal portion of the 
work executed so far having had to be done by divers. 

In compliance with the regulations issued by the Home Secretary under the 
provisions of the Factories Acts, lighting, life-saving, and protection 
appliances were provided and fixed at the Portnoo, Cladnageragh and Gort- 
nasate Piers, County Donegal, and at Kinvarra, Cleggan, Roundstone and 
Kilronan Piers, County Galway, constructed under the above Act. 
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Sea Fisheries (Ireland) Act, 1883. 

46 and 47 Vic., cap. 26. 

Portavogie Pier, County Down. — The work of constructing a new approach 
quay and pier, together with excavation of rock in the bed of the harbour has 
gone on without interruption throughout the year, and good progress has 
been made. ° 

Kilmurvey Pier County Galway.— The question of the repair and extension 
Mtks Picr has formed the subject of correspondence between the Board the 
Irish Government, and the Galway County Council. Plans and estimates 
Lieutenant^ baVG b66n by the Board to His Excellency the Lord 

Piers and Harbours. 

Sligo Harbour, County Sligo. (See p. 54 of the Report for 1907-08). The 
work of improving the Harbour was carried on during the year, and satisfactory 
progress made. The necessary dredging and the laying down of new moorings 
at Msmore, Rosses Point,- have been completed. Sums amounting to £6 000 
out of the grant were advanced to the Harbour Commissioners during the year. 
i qS’S an & Fen J tFier and Harbour, County Kerry.— ( See p. 55 of the Report for 
+• Neg i ) Jl atlon J m . P, orLnectlon ^th the proposed work at this place 
were continued throughout the year. Plans and estimate for a timber structure 
wnorl nffp P rW d ap P r ° v ® d b Y tbe Board, the piles to be of Jarrah or other 
ood offering resistance to the sea worms. Tenders for this work were invited 
by the promoters just after the close of the financial year. 

Shannon Navigation.* 

The whole of the works have been maintained in good and servireablfl 
condition throughout the year. The banks, towpaths, and roads ofthe ntS 

i' oo tens “S r « ^pt fn goo^order, and 

HrnKo • , lpater , ial dredged and removed from the course A 

to strike on the Grand Caaal “ d 

span of which will' remain in LT v ■ Klver , at Portumna, the swing 
river bed have^nce been taken wTl ^”8% A series of brings ™ the 
determining the nature of tL k foundations° Unty Surve y° r for the purpose of 

Royal Canal. 

on"' of “ard ofcontrof lndZt& h °^ ? ade September 

for the works necessary to restore it to a sfthrfeet P re P ar «d during the autumn 
Board of Control have since h™ a satl ? fa ®tory condition for traffic. The 

in regard to the action (if any) to be takenTutte' fitter* 116 Govemment 

Ireland Development Grant. 

Steam Dredger Sisyphus. 

harbour boards during th^year^nd "she rem e ™ ai ? d * b £- lo0aI autllori t ie s or 
in dock for survey or iepairs remained at Kingtsown, when not 

Tralee and Dingle Railway. 

Particulars of the Board’s functions in reuard to ii.n. -r 
the Report for 1905 06. Great delav wal 515™? to ™ s railway are given in 
of the land required for the deviations and ifwa? 106 ? ln ° btaini ng possession 

stag^for^ffie^ Bo^d^to^adv^^se 

*For Shannon Drainage, see page 62! ~ ~ 
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for tenders tor the earthworks, bridges, culverts, etc. A contract for these 
works was entered into on 30th November, 1908, and satisfactory progress has 
since been made. 


Arbitrations under “ The Railways (Ireland) Acts ” (1851, 1860, 1864). 

14 & 15 Vic., c. 70; 23 & 34 Vic., c. 97; and 27 & 28 Vic., c. 71. 

No application tor the appointment of an Arbitrator has been received 
during the year. 

Inquiries into Tramway Projects. 

23 & 24 Vic., c. 152; 24 & 25 Vic., c. 102; 34 & 35 Vic., c. 114; 39 & 40 Vic., c.65; 
44 & 45 Vic., c. 17, and 46 & 47 Vic., c. 43. 

No inquiries were held under these Acts during the year. 

Land Improvement Act, 1864; Limited Owners’ Residences Acts, 1870, &c 
27 & 28 Vic., c. 114; 34 & 35 Vic., c. 84; 40 & 41 Vic., c. 31, &c. 

No Provisional or Absolute Order has been made under these Acts during 
the year. 6 


APPENDIX (C). 
LOANS. 


Class (I.) — Loans Secured on Undertakings. 

Labourers’ Dwellings in Towns and Housing of the Working Classes. 

. Nos. 8 and 17 in Abstract, p. 74. 

Labouring Classes’ Dwellings (Ireland) Act, 1866 (29 & 30 Vic., c. 44), and the 
Housing of the Working Classes (Ireland) Acts, 1890 to 1908; 53 & 54 
Vic., c. 70; 56 & 57 Vic., c. 33; 57 & 58 Vic., c. 55; 59 & 60 Vic., c. 11- and 
8 Edw. VII., c. 61. 

The amount of loans sanctioned under the Act of 1866 while it continued 
operative, t.e., to the close of the year 1884-85, was £281,334. The number of 
dwellings erected was 3,416. The rate of interest charged was 4 per cent. 

t year un<ier re P ort twenty applications, amounting in all to 
£141,808, have been received for loans under the Housing of the Working 
Classes (Ireland) Acts, 1890-1908. Of these applications, seventeen, represent- 
ing £140 408, were made by Urban District Councils and Town Commissioners, 
principally under the new Statute of last year, which came into force on the 
December, 1908. The regulations under which proceedings under the new 
Act were to be conducted had not been finally determined up to the end of the 
nnancial year. The applications included several for loans tor the repayment 
I existing loans made by this Board. Three applications were received from 
puDlic companies and private individuals for loans amounting to £1,400 The 
loans sanctioned, four in number, representing £13,450, included two loans to 
urDan District Councils amounting to £8,050, one loan £4,500 to a Company 
lormed for the purpose of providing houses for the Poor, and one loan of £900 to 
a commercial Company for houses for their employees. The loans to Urban 
iJistrict Councils are made under the provisions of the Public Health Acts and 
8*o*, g f n6raUy ,., or the ere °ti°n of working-class lodging houses. Under the 
statute recently enacted, the period of repayment tor loans to local bodies will 
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be extended, and the terms as regards rate of interest and other conditions will 
be materially improved, so that a considerable increase of applications may be 
anticipated. J 


The following table shows the number and amount of the loans made each 
year since 1866, when the first of these Acts was passed: — 


Amount sanctioned 


1867-68, 

1 

1868-69, 


1869-70, 

1 

1870-71, 

1 

1871-72, 

2 

1872-73, 

3 

1873-74, 

7 

1874-75 

1 

1875-76 

7 

1876-77, 

6 

1877-78, 

8 

1878-79, 

10 

1879-80, 

19 

1880-81, 

17 

1881-82, 

17 

1882-83, 

16 

1883-84, 

16 

1884-85, 

12 

1885-86, 

20 

1886-87, 

24 

1887-88, 

20 

1888-89, 

26 

1889-90, 

16 

1890-91, 

20 

1891-92, 

11 

1892-93, 

8 

1893-94, 

7 

1894-95, 

9 

1895-96, 


1896-97, 

12 

1897-98, 

4 

1898-99, 

8 

1899-1900, 

13 

1900-1901. 

19 

1901-1902. 

13 

1902-1903. 

15 

1903-1904, 

7 

1904-1905, 

10 

1905-1906 

5 

1906-1907, 

13 

1907-1908. 

8 

1908-1909. 

4 

Total, . ‘ 

443 


638 

0 

8 

500 

0 

10 

4,146 

0 

125 

1,650 

0 

46 

7,175 

0 

108 

22,250 

0 

261 

910 

0 

13 

24,242 

0 

259 

11,100 

0 

132 

23,614 

0 

272 

7.100 

0 

81 

31,858 

0 

351 

28,870 

0 

302 

33,674 

0 

453 

21,187 

0 

270 

40.052 

0 

397 

22,368 

0 

328 

50.755 

0 

713 

79,161 

0 

852 

34,746 

10 

397 

53,752 

10 

575 

46,319 

0 

603 

43,413 

0 

628 

10,164 

0 

135 

44,270 

0 

481 

11,463 

0 

56 

36.209 

0 

182 

16,120 

0 

211 

83,242 

0 

258 

15,836 

0 

- 177 

49.655 

0 

382 

30.206 

10 i 

207 

70,944 

0 

487 

19,720 

o 1 

112 

77,080 

0 

568 

6,799 : 

10 i 

25 

14.052 

0 i 

142 

45,625 

0 

364 

57,350 

0 

511 

19.500 

0 

123 

13,450 

0 

185 

1,211,167 

0 I 

11,790 


be 


Class (II.) — Loans secured on Rates. 

Loans to County Councils omitting those for Lunatic Asylums. 

No. 9 in Abstract, p. 74. 

The number of loans sought for the general Durooses set wi, 

was£n E &“ns ei 8d 0 La e s r t ( vear 0 th ^ and amount ap^.1 for 

Immmt'smoht ™ PP ^“ tu>I ¥ numb ™cl twelve, and the total 

sanctfoneTdmmTafyear IeVe “ l0aDS ' Renting £6,822, were 
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Public Libraries, Industrial Schools, and Reformatories. 

No. 11 in Abstract p. 74. 

No applications were received for loans under the Public Libraries Acts 
during the year, but immediately before the close of the financial year one 
application was received from a County Council for a loan of £2,000 for works 
at an Industrial School. The application was made under the provisions of 
part IV. of the Children Act, 1908, 8 Ed. VII., cap. 67, which provides that as 
from the 1st April 1909, loans may be made for Industrial Schools and Re form a- 
tones to County Councils and County Boroughs. Loans for these purposes 
Swt?f^% 1 Jb^WT t °i Gr! ?? d A' I ? ries and ce, ' tain Town Councils under the 

ffrefandl Act hott, 1 n'f d n^’o* 1 ? 8 j' and the Ref °™atory Institutions 
(Ireland) Act, 1881, both of which Statutes are now repealed. 

District Schools. 

No applications for loans for District Schools were received during the year. 
Lunatic Asylum Buildings , No. 16 in A bstract , p. 74. 

ductile 1 Sfr, f ° r r an t ?' amounting to £64,820, have been received 
sou Vht ye® 1 - The applications numbered six last year, and the amount 
the yea™ £14 - 760 ' Slx loans > amounting to £6,650, were sanctioned during 

Bridges Acts. 

Under these Statutes two loans, amounting to £5,300, were made durinv the 

Ifnken°nv h tb J01nt PT* u ? ebuildill g a bridge, namely, St. John's Bridge, 
Kilkenny, the application being made by the County Council of Kilkenny in 
respect of a loan of £3,533 6s. 8d., and the Corporation of Kilkenny in respect 

1 neriodT 6 ’ £1 ' 766 13 1 S - The brid « e to be built of ferro-concmte S 
the period for repayment of the loan will be 50 years. 

Public Health Acts, Nos. 19 and 37 in Abstract, pp. 74 and 76. 

. dbe !T ns jaootioned under the Public Health Act of 1878 numbered fortv- 
nlne anVl ?1 5 a ™£ unt £84 ' 246 . as against the corresponding figures, fifty- 
yews fn detail he preVlous year ' The Mowing table contrasts the two 


Purpose. 

1907-1008. 

1008-1900. 

Number nf Loans. 

j Amount 

;Nmul>er Of Loans. 

Amount, 

Water Works, 

Sewerage, 

Buildings, &c. 

Streets, <&c. ... 

21 

17 

14 

7 

£. 

44,333 

51,144 

14,270. 

5,750 

13 
11 

14 
4 

£. 

28,370 

34,243 

18,314 

3,318 



59 

115,497 

42 

84,245 


of hsSr n ul loans authorised tor sanitary purposes since the passing 
the tohp UbIlC J 878 . stood at £3,858,903 on the 31st March, 1909, and 

the total amount issued at £3,711,635. 

is as Mlows b — i0n ° f * he SUm authorised amongst different sanitary purposes 


Water Works, 
Sewerage, 
Buildings, etc.. 
Streets, 


£ 

1,559,673 

598,871 

973,850 

726,509 

£3,858,903 
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Labourers Acts , No. 21 in Abstract, p. 74. 

The Labourers (Ireland) Act, 1906, which came into operation on the 1st 
November, 1906, transferred the administration of the loans under these Acts 
to the Land Commission. Up to the date of transfer the amounts sanctioned 
from the commencement of the service were as follows : — 


1S84-8S, 

1888- 89, 

1889- 90, 

1890- 91, 

1891- 92, 

1892- 93, 

1893- 94, 

1894- 95, 

1895- 96, 

1896- 97, 

1897- 98, 

1898- 99, 

1899- 1900, 

1900- 1901, 

1901- 1902, 

1902- 1903, 

1903- 1904, 

1904- 1905. 

1905- 1906. 

1906- 1907 


(part of), 


820.998 
188,742 

89,682 

106,427 

50,426 

117.998 
45,390 

194,193 

118,367 

123,076 

60,616 

46,458 

29,816 

101,103 

335,110 

381,860 

235,805 

241,089 

181,045 

158,292 


Amount 

Province 


sanctioned for each 


Munster, . 
Leinster, . 
Connaught, 
Ulster, 


£ 

1,714,361 

1,370,892 

85,212 

456,028 

£3,626,493 


Total, £3,626,493 j 
ad ™ no , e ® “ ade ™<3er Acts in 1908-1909, on account of loans sanc- 
aZa.«eLo£ty 6 ^ 95 0ct0bel '’ 19 ° 6 ’ amounted to £18 - 661 ' the total 

■, T . Dispensary Buildings , No. 22 in Abstract, p. 74. 

atl0 ? s ' S r an a gg re g ate sum of £6,915 were received within the 
The 'saLt?S, P 7? d Wli ? se ™ n applications for a total sum of £3,334 last year, 
was £™498 d l0anS f0r tIle year numbered six, and the amount sanctioned 

™ „„ ,• Workhouse Buildings, No. 23 in A bstract, p. 74. 

and amoiuiWwTci^ncJ? 3,11 ^ 01 ’ Wor hhouse Buildings were nine in number, 
the amount Tat antUm?' number of loans sought last year was ten, and 
amount sancSd wa^lw™^ 011 l0aUS f ° r the year nl,mbered nine, and the 

Two applicaaoMToT^inf 8 Dwel ^, No. 24 in Abstract, p. 74. 
year and received Treasury IScm*™ 8 *° £11 ' 000 were Presented during the 

/pr Technical Schools, No. 25 in Abtfrnrt r> 7 a 

year amounting to 

ing to H.BeS Sff g Technical Schools, and three loans -amoSnt- 

T . . , .° LAS f (HI-)— Loans Secured on Lands. 

their holdings, in aOTordancetvith'rt t0 ^ oa ?- m ade to tenants for purchase of 
which no L P S„T °, f the Land Aot ™ (under 

the improvement of land •— ’ & followm g l° a ns, having for their object 

(fc ) Loans fo* f r * eria j^ rai . na g e router 6 and 6 Vic., e. 89. 

o f Arterial Drainage wotL'( 29 & 30 Vic.!' c.' 49 ? ^ ic " ° - 88, anA ,oan ’ wado for the Maintenance 
* s^l9om e e WA a c5of Vic ’ °* 32 ' ending Acts; and under 

" ‘ztxr - imu f ™ m „ „ ae Un(1 Lsw Act , 1881 (w , 45 
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(a) Including Belief of DistresH Loans. (b) Including L:ans under l'Jth Section of the Land Law (Ireland) Act, 1881. 
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Land Law Act, 1881, Sec. 31 (44 & 45 Vie., c. 49). 


Year. 

No. of 
Applications. 

Amounts 

issued. 

Year. 

No. of 
Applications. 

Amounts 

issued. 

1881-82, . 

,■ 0,682 

£ 

1895-96, 

708 

£ S. 

37,502 0 

1882-83, . 

159,768 

1896-97, 

729 

32,303 0 

1883-84. . 

) 


1897-98, 

787 

32,677 0 

1884-85, . 

2,758 

211,503 

1898-99, 

928 

38,943 0 

1885-86, . 

1,855 

115,643 

1899-1900, . 

625 

38,984 0 

1886-87, . 

911 

75,442 

1900-1901, . 

556 

28,517 0 

1887-88, . 

668 

50,759 

1901-1902, . 

1,093 

34,181 0 

1888-89, . 

613 

33,541 

1902-1903, . 

1,190 

41,615 0 

1889-90, . 

850 

38,428 

1903-1904, . 

1,318 

48,874 0 

1890-91, . 

737 

43,860 

1904-1905, . 

919 

53,267 10 

1891-92, . 

836 

41,566 

1905-1906, . 

706 

36,264 0 

1892-93, . 

937 

42,645 

190G-1907, . 

619 

28,038 0 

1893-94, . 

748 

41,182 

1907-1908, . 

717 

25,266 0 

1894^95, 

776 

36,360 

1908-1909, . 

800 

29,758 0 


Land Improvement Acts, 10 Vic., c. 32, &c. 

The transactions under the Land Improvement Acts reached their lowest 
point in the number of applications in 1888-89. Since that year there has been 
a decided though not continuous increase. The number of applications 
received during the year 190S-1909 was 676 under the Land Improvement Acts, 
an increase of 107 as compared with the previous year. Of the applicants, 586 
were purchasers under the Land Purchase Acts. 

The following particulars relate exclusively to loans under 10 Vic., c. 32 

Classification of loans under which works were commenced in 1908-1909 


Class of Work. 

No. of Loans 
under which 
works v. ere 
commenced. 

Amount 

Sanctioned. 

Average of each 

Drainage and other Works on Lands, 

6 

£ 

2,110 

£ 

Farm Buildings, 

412 

36^665 


Labourers’ Cottages 

Mixed Loans — including Buildings 

11 

2,120 

193 

and Works on Lands, . 

4 

760 

190 

Totals, .... 

. 433 

41,655 

- 

General average per Loan, 

— 

- 

96 


The following table shows the certified expenditure on the various classes of 
works under loans completed during the year ending 31st March, 1909:— 


Field Works, 

Farm Buildings, . 
Labourers 5 Cottages, 
Scutch Mills, 
Planting for Shelter, 


£ s. d. 
566 4 0 
40,203 6 11 
3,104 16 9 

8 0 0 


£43,882 7 8 
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The following table gives the number of Land Improvement loans made, and 
the sums issued in the several counties of Ireland up to the 31st March, 1909 


Schedule showing the Number of Loans and Amounts issued from 
commencement of Act. 



Total No. 


No. of 





of Loans 


Loans in 

Amounts issued 



Province and County. 

to 31 

to 31 Mar., 1908. 

year end- 

in year ending 






mg 31 

31 Starch, 1909. 












£ 


£ 


£ 

Leinster. 







Carlow, . 

285 

115,166 

2 

1,130 

287 

116,296 

Dublin, 

385 

106,857 

9 

1,120 

394 

107,977 

ICildare, 

446 

157,109 

16 

2,716 

462 

159,825 

Kilkenny, . 

437 

89,563 

36 

2,404 

473 

91,967 

King’s, 

310 

77,624 

3 

779 

313 

78,403 

Longford, . 

412 

187,520 

10 

665 

422 

188,185 

Louth, 

132 

49,896 

— 

— 

132 

49,896 

Meath, 

568 

222,345 

14 

1,681 

582 

224,026 

Queen’s, 

494 

174,072 

15 

1,739 

509 

175,811 

Westmeath, 

398 

113,524 

8 

1,050 

406 

114,574 

Wexford, . 

568 

154,033 

22 

2,200 

590 

156,233 

Wicklow, . 

370 

135,292 

12 

1,157 

382 

136,449 

Totals, 

4,805 

1,683,001 

147 

16,641 

4,952 

1,599,642 

Munster. 







Clare, .... 

618 

183,677 

6 

265 

624 

183,842 

Cork, 

2,012 

488,281 

48 

3,665 

2,060 

491,946 

Kerry, 

1,045 

493,462 

17 

1,832 

1,062 

495,294 

Limerick, . 

1,391 

424,746 

87 

6,684 

1,478 

431,430 

Tipperary, . 

1,306 

264,345 

68 

4,677 

1,374 

269,022 

Waterford, 

460 

107,394 

21 

2,667 

481 

110,061 

Totals, 

6,832 

1,961,805 

247 

19,790 

7,079 

1,981,595 

Ulster. 







Antrim, 

262 

140,899 

4 

440 

266 

141,339 

Armagh, 

23 

23,643 

— 

80 

23 

23,723 

Cavan, 

240 

58,057 

1 

115 

241 

58,172 

Donegal, 

346 

191,189 

3 

200 

349 

191,389 

Down, 

211 

107,277 

6 

750 

217 

108,027 

Fermanagh, 

264 

91,471 

14 

1,134 

278 

92,605 

Londonderry, 

243 

80,521 

7 

1,251 

250 

81,772 

Monaghan, 

131 

47,460 

1 


132 

47,460 

Tyrone, 

363 

153,834 

8 

405 

371 

154,239 

Totals, 

2,083 

894,351 

44 

4,375 

2,127 

898,726 

Connaught. 







Galway, 

952 

404,102 

14 

607 

966 

404,709 

Leitrim, 

233 

78,010 



5 

233 

78,015 

Mayo, 

550 

234,937 

2 

412 

552 

235,349 

Roscommon, 

556 

238,903 

4 

258 

560 

239,161 

Sligo, 

323 

142,516 

4 

50 

327 

142,566 

Totals, 

2,614 

1,098,468 

24 

1,332 

2,638 

1,099,800 

Grand Totals, . 

16,334 

5,537,625 

462 

42,138 

16,796 

5,579,763 
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Main and Thorough Drainage or other Field Works. 

The number of Land Improvement loans sanctioned for works of which 
thorough drainage or other field works form the principal part, since the 
commencement in 1847 to the 31st March in this year, is 8,478, for £3,777,132, 
and of this number 7, for an aggregate of £2,040, were approved during the 
year ended 31st March, 1909. 


Planting for Shelter. 

Since the passing of the Act 29 and 30 Vic., c. 40, under which advances are 
made for this purpose, 148 loans, amounting to £34,340, have been made, and 
of this number 2, for an aggregate of £740 were sanctioned for this purpose 
exclusively during the current year. 


Farm Buildings. 

Under this head 7,159 loans have been sanctioned since the passing of the 
Act 13 and 14 Vic., c. 19, the amount being £1,662,575. This includes 444 
loans, for an aggregate of £41,195, approved during the past financial year. 


Dwellings for Agricultural Labourers. 

The number of loans sanctioned since the passing of the Act 23 Vic c 19 
which first authorised them, is 973, for £399,384, of which 9, amounting to 
£1,685, were approved m the year. 

Under section 19 ol the Land Law (Ireland) Act, 1881, loans were made to 
tenant farmers who, pursuant to the injunctions of the Irish Land Commission, 
and as a_ condition attached to the fixing of a “ fair rent,” proceed to erect 
wn 6rS d T Umgs on t i lelr k°J dlIl g s - Such tenants are deemed to be persons 
fTreWh A! 08 ? 1 T y - be made U i nder the Landed Property Improvement 
f tw d i A 4 ' f ae improvement or building of dwellings for labourers, as 
if they were owners within the meaning of the Act 10 Vic., c 32 sec 7 No 
loan was sanctioned under the 19th section of the Land Law Act within the 

to^l™275^havp w"*’ 19 ' 2®' a™ 5 Un ii ed and sixt y such loaus . amounting 
to 4.15,275, have been sanctioned under the Act since it came into operation 

t0 £1 ?-’ 88 ?' 0 P erat i“is under the 19 Sec! 

tne Land Law Act have however practically ceased owint? to the 1 pencil a firm 

to a bOT rr for Tecfion ofTXtms’ 
purposefsee'l'able of “ Ao ‘ ^ ^ 


[Table. 
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The following table shows the number and amount of Loans sanctioned for 
Dwellings for Agricultural Labourers under the Act 23 Vic., cap. 19, and the 
Land Law (Ireland) Act, 1881, sec. 19, since the passing of the Labourers Acts, 
1883 and 1885. 







•23 Vic 

e. 19. 

Land Law (Ireland) Act, 1881, 
sec. 19. 



car. 



No. of Loans 

Ainonut 

No. of Loans 

Amount 






Sanctioned. 

Sanctioned. 

Sanctioned. 

issued. 







£ 


£ 

] 883, 





37 

13,210 

28 

333 

1884, 





36 

12,495 

61 

1,518 

1885, 





35 

8,915 

84 

5,039 






. <A 



1886, 





26 

7,535 

37 

3,899 

1887, 





18 

6,700 

11 

' 1,488 

1888, 





19 

5,555 

24 

419 

1889, 





13 

3,020 

3 

145 

1890, 





11 

3,005 

1 

284 

1891, 





17 

4,865 

6 

221 

1892, 





10 

1,940 

2 

189 

1893, 





20 

6,005 

Nil. 

116 

1894, 





14 

4,385 

Nil. 

29 

1895, 





21 

4,770 

1 

4 

1896, 





21 

4,410 

1 

86 

1897, 





12 

2,015 

1 

105 

1898, 





12 

4,840 

Nil. 

5 

1899, 





12 

1,560 

Nil. 

Nil. 

1900, 





17 

5,845 

Nil. 

Nil. 

1901, 





22 

5,945 

Nil. 

Nil. 

1902, 




. 

22 

6,265 

Nil. 

Nil. 

1903, 





19 

2,770 

Nil. 

Nil. 

1904, 





11 

1,470 

Nil. 

Nil. 

1905, 





11 

2,555 

Nil. 

Nil. 

1906, 





14 

3,640 

Nil. 

Nil. 

1907, 





17 

2,670 

Nil. 

Nil. 

1908, 





16 

3,060 

Nil. 

Nil. 

1909, 





Nil. 

Nil. 

Nil. 

Nil. 


Loans to Tenants for Improvements of Holdings or “ Land Law Loans.” 

Land Law {Ireland) Act , 1881, Section 31. No. 31 in Abstract, p. 76. 

The great body of loans to tenants for improvements are made under this 
Act. The number sanctioned during the year was 526, amounting to £32,715; 
the total of the sums issued during the year was £29,758. The total number 
of loans sanctioned under the section from the date of the Act to 31st March, 
1909, is 20,082. The aggregate of the amounts sanctioned is £1,592,687, and 
the instalments issued amount to £1,396,866. 

The number' of applications for loans lodged during the year 1908-1909 was 
800, being an increase of 83 as compared with last year. Of this number 281 
were received from occupying owners who were disqualified by some feature 
in their application from proceeding under the Land Improvement Act. 
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The following table gives the distribution by Counties of the sums issued for 
all classes of work under the 31st Section of the Land Law (Ireland) Act, 1881 
from the passing of the Act : — 

Schedule showing the Number of Loans sanctioned and Amounts issued 
up to the 31 st March, 1909. 


Amounts Sanctioned. 


Munster 

Clare, 

Cork, 

Kerry, 
Limerick, . 
Tipperary, 
Waterford, 

Totals, . 

Ulster : 

Antrim, 
Armagh, 
Cavan, 
Donegal, 
Down, 
Fermanagh, 
Londonderry, 
Monaghan, 
Tyrone, . 

Totals, . 

Connaught : 

Galway, . 
Leitrim, . 
Mayo, 

Roscommon, 

Sligo, 

T ntals, . 


Province and 
County. 

To 31st 
March, 
190S. 

Year 

ending 

31st 

March, 

1909. 

Total 

Number. 

To 31st 
March 
1908. 

Year 

ending 

31st 

March, 

1909. 

Total 

Sanc- 

tioned. 

To 31st 
March, 
190S. 

Year 

ending 

31st 

March, 

1909. 

Total 
I ssues. 

Leinster : 




£ 



£ 



Carlow, 

188 

8 

196 

18,545 

535 

19,080 

15,321 

576 

15,897 

Dublin, 

263 

9 

272 

34,000 

1,230 

35,230 

30,889 

1,300 

32,239 

Kildare, 1 . 

302 

6 

308 

40,565 

720 

41,285 

35,010 

920 

35,930 

Kilkenny, 

510 

23 

533 

38,230 

1,575 

39,805 

32,749 

1,586 

34,335 

King’s, 

318 

7 

325 

28,105 

500 

28,605 

24,139 

500 

24,639 

Longford, 

375 

7 

382 

31,685 

430 

32,115 

27,867 

509 

28,376 

Louth, 

100 

2 

102 

13,080 

155 

13,235 

11,537 

135 

11*672 

Meath, 

406 

7 

413 

55,125 

800 

55,925 

48,631 

891 

49,522 

Queen’s, . 

282 

12 

294 

25,020 

750 

25,770 

20,614 

872 


W estmeath, 

437 

11 

448 

43,665 

815 

44,480 

37,205 

1,034 


Wexford, . 

329 

23 

352 

26,575 

1,645 

28,220 

23,887 

1,427 

25*314 

Wicklow, . 

291 

26 

317 

27,200 

1,495 

28,695 

23,638 

1,130 

24,768 

Totals, . 

3,801 

141 

3,942 

381,795 

10,650 

392,445 

331,487 

10,930 

342,417 


902 

3,188 

1,507 

2,074 

1,898 

268 


! 9,837 


147 

123 
756 
298 
146 
261 
165 

124 
301 


28 

40 

11 

109 

109 

16 


930 

3,228 

1,518 

2,183 

2,007 

284 


313 1 10,150 


7 

2 

4 

14 ; 

1 I 

4 I 


149 

129 


70,700 ! 1,780 
258,125 i 2,725 
105,370 ! 685 

154,500 j 5,360 
136,430 6,170 

21,250 j 940 


746,375 


13,695 

7,850 


763 j 50,000 
300 ! 21,902 


72,480 
260,850 
106,055 
159, 8G0 
142,600 
22,190 


17,660 764,035 | 660,991 


61,205 

230,419 

90,378 

136,668 

123,703 

18,558 


150 

275 


12,685 
16,835 j 


165 i 13,375 
125 9,405 

305 22,580 


105 

370 

465 

90 

360 

680 

60 

210 


13,800 

8,220 

50,465 

21,992 

13,045 

17,515 

13,375 

9,465 

22,790 


2,321 

40 

2,361 

168,327 

2,340 

170,667 

716 


723 

56,640 

375 

57,015 

655 

5 

660 

40,520 

275 



5 

1,014 

74,485 

365 

74*850 


11 

636 

48,550 

855 

49*405 


4 

596 

43,280 

195 

43*475 

3,597 

32 

3,629 

263,475 

2,066 

265,540 


12,358 

6,478 

42,842 

19,437 

11,443 

14,070 

11,701 

6,709 

18,494 


1,258 i 62,523 
2,010 j 232,929 


478 j 
4,413 
5,022 I 
1,268 


90,856 

141,081 

128,725 

19,826 


14,949 675,940 


114 

366 

350 

255 

275 


143,532 


| 19,556 526 j 20,082 j 1,559,972 32,715 1,592,687 


49,653 

36,229 

64,832 

41,608 

38,776 


[ 231,098 

1,265 

1,367,108 

29,758 


2,614 


12,472 

6,844 

43,192 

19.692 
11,718 
14,878 
11,880 

6,777 

18.693 


146,146 


397 

119 

176 

310 

263 


50,050 

36,348 

65,008 

41,918 

39,039 


232,363 


[1,396,866 
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The following statement classifies, under heading of the different purposes 
for which loans are made, the expenditure to 31st March, 1909, in cases where 
the works have been completed: — 


Description of Work. 

Amount Expended 

From passing of Act 
j to 31st Maroh, 1908. 

For year ending 
31st March, 1909. 

Total from passing 
of Act to 
31st March, 1909. 


£ s. d. 

£ s. d. 

£ s. d, 

Drainage, Fencing, Farm Roads, and other Land 




Works, ... 

450,218 10 2 

598 14 6 

450,812 4 8 

Farm Houses and Offices, 

970,951 15 G i 

35,460 8 0 ■ 

1,006,412 8 6 

Labourers' Cottages, 19th section, 

10,152 18 10 

- 

10,152 13 10 

Labourers’ Cottages, 81st section, 

19,489 13 4 

141 5 0 

19,580 18 4 

Scutch Mills for Flax, ... 

698 18 6 

- 

698 13 6 


1,451,456 6 4 

36,200 7 6 

1,487,656 13 10 


The number of loans in which the amounts sanctioned have been expended 
and the works certified as completed on the 31st March, 1909, is 17,672 


Class (IV.). — Miscellaneous Loans. 

Glebe Loans, No. 33 in Abstract , p. 76. 

Twenty-seven applications for loans, amounting to £11,274 17s. 8d., were 
received during the year, as compared with twenty-two applications amounting 
to £8,476 Is. 4d., last year. The number of loans sanctioned was twenty-six, 
and the amount £8,814. The _ issues for the year amounted to £7,247. 
Since the passing of the first Act in 1870, 1,908 applications have been received. 
Ine followng is an abstract of loans sanctioned on which issues were made 
wholly or in part to the 31st March, 1909, and in respect of which a total sum 
of £671,313 has been advanced. 


DENOMINATION. 

NO. 

AMOUNT. 



£ 

Roman Catholic, 

959 

418,397 

Church of Ireland. 

319 

151,875 

Presbyterian, 

230 

76,275 

Wesleyan and others, . 

103 

32,765 


1,611 

679,312 


National School Teachers 5 Residences, No. 35 in Abstract p. 76. 
,Thh’ty-five applications for loans, amounting to £7,450, were received during 
the year, and twenty-nine loans amounting to £6,660 were sanctioned. Last 
year there were forty-three applications amounting to £9,534 4s. 9d. The 
amount actually advanced in the year was £6,630. The total advances for 
loans of this class from the passing of the Act to the 31st March, 1909, amounted 
to £264,259 18s. Od. and the total number of sanctioned loans was 1,276. 

National Schools and Training Colleges, No. 36 in Abstract, p. 76. 

Six applications, amounting to £3,410, were received within the year. Last 
year three applications were received for a total sum of £1,050. Two loans, 
amounting to £320, were sanctioned in the year. The loans dealt with related 
to National Schools only. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



66 APPENDIX (C) TO SEVENTY-SEVENTH EEPOET OF THE [1908-1909 
Class (V.)— Irish Church Fund Loans. 

No loan or advance under previous loans was made from this fund during 
the year. _ _ _ . _ , 

Out of £1,269,933 advanced from the Irish Church Fund under the Relief of 
Distress Act of 1880, £993,579 has been repaid, £44,626 has been remitted, 
and of the balance (£231,748) outstanding, £215,242 is not yet due, £6,507 is 
regarded as irrecoverable, and £9,999 is in arrear. 

The rate of interest on these loans is 1 per cent., but borrowers are allowed 
to redeem their principal liabilities on the basis of 3 per cent, interest. The 
principal cancelled by such redemptions now amounts to £25,550, including 
£1,001 in the present year. 


APPENDIX (D). 

REPORTS FROM HARBOUR MASTERS. 

Donag-hadee Harbour, County Down. 

Return showing the Harbour Service for the Twelve Months ended 
31st March, 1909. 

Imports. 


Month. 

Coal. 

Other Goods. 

No.ol 

Tons. 

No. of 
Vessels. 

TonB 

Register. 

No. of 
Tons. 

No. of 
Vessels. 

Tons 

Register. 

1908. 







April 

2,140 

12 

556 




May, 

1,855 

9 

436 




June, 

1,090 

6 

365 




July, 

1,185 

6 

388 




August 

1,915 

10 

525 




September 

1,410 

7 

333 




■October, 

1,860 

10 

549 




November, 

1,455 

7 

311 

Nil. 

Nil. 

Nil. 

December, ... 

1,230 

6 

848 




1909. 







J anuary, 

1,290 

8 

896 




February, 

1,710 

8 

475 




March, 

1,048 

6 

852 




Total, 

18,183 

95 

5,034 

- 

- 

- 


Exports : — Nil. 


The following table shows the total number and tonnage of vessels entering 
the Harbour during the year ended 31st March, 1909, as compared with the 
previous year: — 


Description. 

1907-8. 

1908-9. 

No. 

| Tonnage. 

No. 

Tonnage. 

Trading Vessels, ... 

Windbound, Stress of Weather, &c., ... 

Yachts, ... ... ... ... ” 

Fishing Boats, 

115 • 
61 
41 
1,079 

5,935 

1,748 

688 

1,274 

95 

55 

55 

1,061 

5,034 

1,115 

829 

1,725 

Totals, 

1,296 

9,595 

1,266 

8,708 


9 r # V*r £ out or this Harbour for the past year caugl 

£ °S °! the amount of money realised was £556 19s. 8d. 

The Belfast aud County Down Eailway steamer made two calls. It landed o 
tbe pier dead about 70 passengers, and took about the same number away. 
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Kingstown 'Harbour, County Dublin. 

For the past twelve months there is nothing of an exceptional nature to 
report. 

The fairway has been kept clear for the Mail and London and North Western 
Company’s steamers. 

There have been fewer gales of wind this winter than usual. 

The harbour has been used as an anchorage of refuge by fewer vessels than 
in former years. 

Return of Fishing for Year ended 31st March, 1909. 


Month. 

Herrings, 
No. of 
hundreds.* 

Other 

Fish. 

Quantity. 

Value, 1 

1908. 








Cwt. 

£ 

s. 

d. 

April 

- 

188* 

222 

10 

0 


— 

226£ 

276 

4 

0 


6 

201L 

322 

6 

4 

July 

220 

534£ 

816 

0 

0 

August 

194 

410| 

514 

12 

0 

September 

116 

394* 

444 

6 

0 

October 

- 

281 

307 

7 

0 

November 

- 

285 

321 

17 

0 

December 

- 

313 

338 

5 

0 

1909. 






January 

- 

224 

279 

15 

0 

February 

- 

226 

243 

10 


March 


209 

300 



Totals 

536 

3,493* 

4,386 

12 

4 


* About GOO weigh 1 cwt. 


Goods. 

Tons. 

Goods. 

Tons. 


63,605 

Sleepers 

850 


274 

Granite (crushed) 


Fireclay Goods . 

v 13 

Iron rails and chairs 


Lead Ore ... 





Return of tonnage and number of Vessels entering Kingstown Harbour 
during the year ended 31st March, 1909. 


Trading Vessels loading 
or discharging cargo. 


April, 

May, 

June, 

July, 

August, 

September, 

October, . 

November, 

December, 


January, 
February, 
March, . 


171 


2,743 

2,796 

3,001 

29,467 


Vessels entering’Harbour 
for shelter, bunker coals, 
orders, &c. 


122 


2,215 

1,217 

1,363 


248 34 

2,108 36 

1,866 36 

20,424 323 


2,783 

3,034 

911 

1,756 

1,001 

2,672 

2,248 

1,684 

2,167 


2,798 

3,133 

1,875 

26,962 


Yachts visiting 
Harbour. 

the 

War 

Department 

• S 


Sailing. 



No. 

Tons. 

No. 

Tons. 

No. 

Tons. 




90 

1 

550 




372 

1 




38 

1,337 

2 



1,755 

27 

883 

3 




18 

523 




485 

11 

505 



6 

429 

i 1 

150 

1 

500 

1 

76 



1 

500 

1 

66 

1 _ 


1 

260 

I 

77 

|i09 


3 

1,630 

1 59 

9,969 


| 3,860 

23 

9,660 


Note. — I n addition to the above the following vessels regularly use the Harbour . 2 Pilot Boats 

4 Mail .team.™, 12 Trawlers a«d other vessels fishing Iron tho H.rW, 120 “““ W^aMeSra 
2 Irish Lights Steamers, 1 Fishery Department Steamer, 4 London and North Western steamers, 
60 Yachts. 
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Howth Harbour. 

The imports for the past year were: — Coal, 4,511 tons; salt, 148 tons; iron 
drain pipes 95 tons. The imports of coal show a decrease of 568 tons as com- 
pared with last year. There were no exports during the year. 

The hook line fishing resulted in takes for the year amounting to 8,257 
cleeves, realising £6,749 15s. 0d., being ah average of 16s. 4d. per cleeve. The 
hookers which, with few exceptions, continue this method of fishing all through 
the year, may be said to have done fairly well. There was a falling off of 237 
cleeves as compared with last year, but the amount realised was greater by 
£23 5s. Od. A cleeve may be taken as representing about 10 stone weight. 

10,264 mease of herrings were landed, the price realised being £6,300 4s. 0d., 
an average of 12s. 3|d. per mease. The figures for the previous year were 
8,003 mease, value £5,219 19s. 0d., average price per mease 13s. 0^d. The 
fishing commenced about the middle of June, and ceased on the 15th October, 
the captures exceeding those of the previous year by 2,261 mease. Although 
the fish were of good size and quality, the prices realised were very low. As 
a consequence the Scotch boats left for home long before the end of the season, 
while several of the English and Irish boats declined to accept the prices offered 
from time to time, and preferred to take their catches to Kingstown and 
Arklow for sale. Seventy-six boats were employed as against sixty-five last 
year; they included 58 Irish, 4 Scotch, and 14 Cornish boats. A mease of 
herrings consists of 635 fish. 

The following table shows the number and tonnage of vessels entering the 
Harbour during the year ended 31st March, 1909, as compared with the 
previous year : — 


Description. 

1907-8. , 

1908-9. 

No 

Tonnage. 

No. 

Tonnage. 

Cargo vessels 
Tugs 

Windbound, etc., etc. , 
Fish carrying 
Yachts 

Fishing boats 

28 

Nil 

13 

1 

6 

111 

1,896 

Nil 

413 

15 

93 

2,493 

24 

1 

4 

3 

12 

118 

1,477 

4 

262 

207 

154 

2,446 

Totals, ... 

159 

4.910 

162 

4,550 


Dtjnmore East Harbour. 

C0I ?menced on the 14th April, and ended on the 
“ improvement on that 

with la™y”ari°s f import aS 1,682 t0nS ’ belng a deCrease of 53 tons as spared 

produce ' 2 tons ; 

ihe exports were: — Agricultural produce, 3 tons. 

Retuei, showing the Harbour Service {or the Twelve Months ending 
31st March, 1909. 

73fto P n P s mg: ~ TOnnage ent6ling HarbOT “ discharge or load, 15 vessels, 
Cargo vessels for shelter.— 6 vessels, 389 tons 
15 Irish! g toteI? 47 6ngaged ***** °® tMs Harb our, — 10 English, 22 Scotch, 
towa 8 b0atS ent6ring the harbour fOT sirolter. — 20 English, 4 Manx, 28 Irish, 
yachts 9 °^ “ d yaCMS 6nterin « 4116 barb ™r *°r shelter-Tug boats 11, 
£U98 1te P 4 l d ed “ d P ri °e— Herrings, 2,663 mease, at 9s. per mease, total 
Trawl and other fish-1,338 cwt„ at 9s. 2d. per cwt., total £614 16s. 5d. 
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Ardglass Harbour, Co Down. 

Tlie herring fishing commenced on 1st May, 1908, and finished 16th October, 
1908. The total quantity captured during this period was 13,956 mease, 203 
mease less than in 1907, whilst the money realised for same was £6,566 18s. 0d., 
as compared with £7,816 10s. 6d., in 1907. 

The prices for the season were not favourable as compared with 1907, the 
herrings realising on an average about 9s. 3d. per mease. The herrings caught 
this year were about the same quality as of the previous year. The numbers 
of boats taking part in the fishing were : 8 Scotch, 30 Irish, 1 Manx. It will be 
seen that the average number of mease per boat was about 357|; of these the 
greatest quantity was caught by the Irish boats. 

The mackerel captured during the season amounted to 56 barrels, which 
realised £23 16s. 6d. 

There was no long line fishing and no trawling during the winter, and, taking 
the fishing as a whole, it showed a slight decline as compared with the previous 
year. 

Returns showing the Shipping of all kinds to and from the Port of Ardglass 
for the year ending 31st March, 1909. 


Imports. 





Cargo. 

No. of 

Sailing Vessels. 

No. of 
Steamers. 

Registered 

Tonnage. 

Tons. 

Goods. 

1 


31 

50 

Salt 

1 

13 

902 

1,980 

Coal 


Exports. 




Registered 

Tonnage. 

Cargo. 

Sailiug Vossols. 

Steamers. 

aw 

. 

Goods. 

- 

28 

1,997 

4,406 

j Potatoes 

1 


APPENDIX E. 


National and Ancient Monuments. 

Irish Church Act, 1869, 32 & 33 Vic., c. 42; Ancient Monuments Protection 
Act, 1882, 45 & 46 Vic., c. 73; Ancient Monuments Protection Act, 1892, 
55 & 56 Vic., c. 46. 


Works of repair have been carried out at 32 groups of ruins vested under 
the Irish Church Act of 1869, at a cost of £700 8s. 3d., and at 16 under the 
Ancient Monuments Protection Acts of 1882 and 1892, at a cost of £709 15s. lid., 
as follows : — 


National Monuments. 

Ruins on the Rock of Cashel, Co. 
Tipperary. 

Devenish Church and Tower, Co. 
Fermanagh. 

Ardmore Cathedral, Co. Water- 
ford. 

Ruins at Glendalough, Co. 
Wicklow. 


(Irish Church Act). 

Ruins at Monasterboice, Co. 
Louth. 

Gallarus Oratory, Co. Kerry. 
Howth Church and Abbey, Co. 
Dublin. 

Loughinisland Churches, Co. 

Down. 
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National Monuments (Irish Church Act). — continued. 

Maghera Church and Tower, Co. Cranfield Church and Cross, Co. 
Down. Antrim. 

St. John’s Church, Killough, Co. St. Einian’s Church, Co. Kerry. 
Down. Clonca Church, Co. Donegal. 

Hore Abbey, Co. Tipperary. North Aran Ruins, Co. Galway. 

Skreen Church, Co. Meath. Clones Tower and Cross, Co. 

Dingle Church, Co. Kerry. Monaghan. 

Newtown Trim Abbey, Co. Meath. Aghalurcher Church, Co. Fer- 

Rattoo Church, Tower, &c., Co. managh. 

Kerry. Illauntannig, Co. Kerry. 

Quin Abbey, Co. Clare. St. Flannan’s Church, Killaloe, 

Fenagh Abbey, Co. Leitrim. Co. Clare. 

Ratass Church, Co. Kerry. Ardtole Church, Co. Down. 

Holycross Abbey, Co. Tipperary. Inismacsaint Church, Co. Fer- 

Ruins at Inchcleraun, Co. Long- managh. 

ford. 

Bovevagh Church, Co. London- 
derry. 1 

Ancient Monuments. ( Acts of 1882 and 1892). 

Creevelea Abbey, Co. Leitrim. Lusk Round Tower, Co. Dublin. 

Ancient Remains on Dingle Pro- Mellifont Abbey, Co. Louth, 
montory, Co. Kerry. Murrisk Abbey, Co. Mayo. 

Dunbeg Fort, Co. Kerry. New Grange and Dowth Moat, 

Dunbrody Abbey, Co. Wexford. & c., Co. Meath. 

Ancient Remains at Glenfahan (or St. Dominick’s Abbey, Co. Tip- 
Fahan), Co. Kerry. perary. 

Grey Abbey, Co. Down. Sligo Abbey, Co. Sligo. 

Grianan of Aileach, Co. Donegal. Staigue Fort, Co. Kerry. 

Kilcrea Abbey, Co. Cork. Termonfechin Castle, Co. Louth. 

Mellifont Alley. — The ruins here were carefully repaired where necessary, 
some old foundations were exposed and their position indicated on the surface 
to show *more clearly the plan of the Monastic buildings; a defective fence was 
removed on the north side and replaced by an iron railing, and gates were 
erected to keep out trespassers and animals. The stonework, which in some 
places was showing signs of decay, was treated with two coats of preserving 
liquid. 

New Grange and Dowth. — The retaining wall at the base of New Grange was 
repaired and made secure against the ingress of cattle. Some of the decayed 
standards supporting fractured slabs inside were removed and replaced with 
concrete. Shelter huts for the caretaker were erected at New Grange and 
Dowth. 


Inchcleraun {Quaker Island) Lough Ree, Co. Longford. The masonry of several 
of the churches on this island has been repaired by extensive pointing. Stiles 
have been erected to prevent the entrance of cattle into the larger church. 

Roscommon Castle. — Considerable injury had been done by a luxuriant growth 
°f ivy » ii w as found necessary to remove loose stones in danger of falling 

and re-set them. Several yards of the coping were repaired; the mullions and 
jambs of windows re-set; and masonry pointed. 

Devenish Island.— The lightning conductor on the tower which had become 
loose was renxed. The lintels of some of the doorway openings of the church 
showed signs of failure, and had to be supported by steel joists. 

St. Reman s Church, Aghalurcher, Co. Fermanagh. — Some of the masonry had 
become dislocated owing to the growth of a tree which had to be removed, 
the masonry was re-set and some pointing done. 

Cathedral, Rock of Cashel. — At this structure, which was described and 
illustrated m last year s report, several repairs were executed, including the 
removal of vegetation from the walls, and some necessary pointing The walls 
of the hall of the Vicars choral were also repaired. 

Hore Alley, Cashel.— The interior of this structure is used as a graveyard, 
and it is, therefore, impracticable to keep the place in good order Some repairs 
were executed where the masonry was becoming defective, and some much- 
needed cleaning up was done, 
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St. Dominick's Abbey, Cashel. — Arrangements having been completed for the 
purchase of the choir of the Dominican House, the wall and railing between 
the nave and choir have been replaced by an iron gate, and considerable repairs 
have befen done to the walls. The floor of the vaulted arch of the tower has 
been concreted so as to make it impervious to water. 

Rattoo Church and Round Tower, Co. Kerry.— The lightning conductor attached 
to the Round Tower was injured by the removal of the copper, which had been 
stolen as far as it could be reached, and the remainder was left insecure. It 
became necessary to replace the missing portion and to secure the rest. Some 
pointing and weathering of top of walls was done to the tower and adjoining 

C ^Grey Abbey, Co. Down. — At this structure, which. was illustrated in last year’s 
report, the repairs were completed. The newness in appearance of the concrete 
and cement pointing is wearing off, and the new work will soon be of the same 
colour as .the old. 

Irish Land Act, 1903. Section 14. 

Under the provisions of the Irish Land Act, 1903, Section 14, the Land 
Commissioners may, with the consent of the Board,, vest in them any Ancient 
Monument possessing historic, traditional, or artistic interest, situated on 
lands sold under the Act, and if the Board decline to accept the custody, of 
the monument, it may, with the consent of the Council of the County in which 
the Monument is situated, be vested in that body. 

During the past year the cases named below have been brought under the 
Board’s notice by the Land Commissioners: — 

Cloughscregg Castle, . . • Co. Kilkenny. 

Arboe Church and Celtic Cross, . Co. Tyrone. 

Stone Cross, Comeen, . .Co. Roscommon. 

Cloghanecarhan Ogham Stone, . Co. Kerry. 

Rathkenny Castle, . ■ .Co. Meath. 

Athlumney Castle, . . .Co. Meath. 

Piggott’s Castle, . . Queen’s County. 

Ballyallinan Castle, &c., . • Co. Limerick. 

Danganbrack Castle, ■ • Co. Clare. 

Mornin Castle, . • • Co. Longford. 

Town Walls, AthenTy, . .Co. Galway. 

Fleming’s Folly, . ■ .Co. Cavan. 

Of these, Arboe Church and Cross, Cloghanecarhan Ogham Stone, and Ath- 
lumney Castle have been accepted for guardianship. The remainder, it is 
understood, have been offered to the County Councils, and several of them 
have been accepted. 

The following 5 structures have been offered by private individuals for 
vesting, viz. : — . 

Mongavlin Castle, • - Co. Donegal. 

Dunhill Castle, 

Holed Stone, 

Abbeydorney Abbey, 

Fore Abbey, 

The first three, though of considerable local interest, and well worthy of 
preservation, were not considered of sufficient importance to warrant their 
acceptance by the Board. In the case of Dunhill Castle the Board have acceded 
to a request that when the necessary funds are raised locally , they will under- 
take the expenditure of the money under the control of their Inspector. 

The ruined Abbey at Abbeydorney is now practically a graveyard, and as toe 
site is entirely occupied by -graves and tombs, no useful work could be 
done without more or less interference with graves ; and as the District Council 
is the Sanitary Authority in charge of the graveyard, it was found necessary to 
leave the custody of the ruin also in the hands of the Council. 

The Board decided to accept the guardianship of Fore Abbey, Co. Westmeath. 
The title is complicated, and the vesting deed cannot be completed until the 
•consent of one or the reversionary owners has been obtained. 


Co. Waterford. 
Co. Antrim. 

Co. Kerry. 

Co. Westmeath. 
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Appendix F. — Statement showing the Loans made by the Board of Works to Aid in the 


Railway. 

Amount Advanced. 

Principal 
Outstanding. 
31st March, 1908. 

Principal 
Outstanding. 
31st March, 1909. 


i s. i. 

£ s. d. 

£ s. d. 

Ballymena, Cushendall and 

27.700 0 0 

_ 

— 

Redbav. 




Ballycastle, . 

(a) 20,000 0 0 

— 

— 

Ballymena and Larne, 

44,300 0 0 

- 

- 


(b) 30,000 0 0 


- 

Clara and Banagher, < 





(c) 28,346 0 0 

16,676 5 10 

15,911 17 5 

Clonakilty Extension, 

20,000 0 0 

- 

- 

Cork and Bandon (Bantry 

35,000 0 0 



Extension). 



Dublin to Kingstown, -J 

112,200 0 0 



. 



25,000 0 0 

— 

— 

Dublin and Lucan . 

10,000 0 0 





Deny Central, 

(d) 100,000 0 ,0 

• — 

- 

Donegal, . . J 

(e) 40,000 0 0 



1 

12,500 0 0 

— 



Draperstown, 

(/) 15,000 0 0 

- 

- 

Giant’s Causeway, Portrusb‘(o) 10 000 0 0 

and Bush Valiev, 




Hen Valley, . 

40,000 0 0 

- 

- 

Limavady and Dungiven, 

h) 19,601 0 0 

17,601 0 0 


Letterkenny, . . 1 

50,000 0 0 

50,000 0 0 

49,522 15 3 

(J(t) 35,000 0 0 ; 

20,104 15 9 

19,141 8 11 

Sligo, Leitrim and Northern! 
Counties. 

99,625 0 0 . 

1,535 0 0 

--- 

Sligo and Ballaghadereen, j 

13,300 0 0 1 

1 

- 

- 


Remarks. 


(a) Board’s interest sold. Bal- 
ance remitted by Public 
Works Loans Act, 1897. 


(b) The purchase of the line by 
the Great Southern and 
Western Company was com- 
pleted during the year 1896-7. 
The balance outstanding, 
£25,000, was remitted by the 
Public Works Loans Act 
1897. 

(c) The repayment of this loan 
is guaranteed by the Barony 
of Garrycastle, King’s Co., 
under the Belief of Distress 
Amendment Act, 1880. 


(d) Board’s interest sold to Bel- 
fast and Northern Counties 
Bailway Company — Purchase 
Money, £85,000, paid 20th 
September, 1901. The bal- 
ance, £15,000, was remitted 
by the Public Works Loans 
Act, 1902. 

(e) For West Donegal Line. 


(f) Line sold for £2,000. Bal- 
ance, £13,000, remitted by 
the Public Works Loans 
Act, 1896. 

iff) The Board’s charge was as- 
signed and the purchase money, 
£6,500 was lodged in May, 1897. 
This. sum, together with £225 
previously received, left a balance 
of £3,275, which was remitted by 
the Public Works Loans Act, 
1897. 

(h) Board's interest sold for 
£2,000 to the Midland Bail- 
way of England ; the balance, 
£17,601, was remitted by the 
Public Works Loans Act, 
1908. 

(t) The repayment of this Loan 
is guaranteed by certain 
Baronies in the Counties of 
Donegal and Londonderry 
under the Relief of Distress 
Amendment Act, 1880. 
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Construction of Railways under the Act 1 & 2 Wm. IV., cap. 33. 


Railway. 

Amount Advanced. 

Principal 
Outstanding. , 

31st March, 1908. 1 

Principal 

Outstanding. 

31st March, 1909. j 

Remarks. 

Southern, . . . 1 

£ s. d. \ 

£ s. d. \ 

£ s. d. 



56,184 17 5 j 

54,693 17 5 | 

54,693 17 5 



Ulster, 

20,000 0 0 

- 

- 

Waterford, Dungarvan and (7) 93,270 16 8 

_ 

_ 

Lismore. 




Waterford and Wexford, . 

(k) 53,000 0 0 

45,053 19 6 


Cavan, Leitrim and Ros- 

60,000 0 0 




common. 





Clogher Valley, 

44,000 0 0 


— 


Cork and Muskerry, 

18,700 0 0 

- 

- 


Donegal (West Donegal 

(Z) 7,000 0 0 




Light Railway). . 





West Clare, . 

54,400 0 0 

— 

— 


Cork, Blackrock & Passage 
(Crosshaven Extension). 

65,000 0 0 

65,000 0 0 

65,000 0 0 





*1,265,127 14 1 

270,664 18 6 

204,269 19 0 


(j) Board’s interest sold to the 
Fishguard and Rosslare Rail- 
ways and Harbours Com- 
pany — Purchase Money , 
£93,000, paid 1st November, 
1901. This amount, together 
with a sum of £10 previously 
received, left a balance of 
£260 16s. 8d., which was re- 
mitted by the Public Works 
Loans Act, 1902. 

(7c) This line has been trans- 
ferred to the Fishguard and 
Rosslare Railways and Har- 
bours Co., and £38,000 of the 
advance was written off from 
the Assets of the Local Loans 
Fund by the Public Works 
Loans (No. 2) Act, 1893. 
Under the provisions of Sec. 
15 of the Fishguard and 
Rosslare Railways and Har- 
bour Act, 1894, the Com- 
pany have paid a sum of 
£10,000 in redemption of the 
Incumbrancer’s moiety of 
the surplus receipts. The 
Board’s proportion of this 
sum amounted to £7,946 Os. 
6d. The whole of the £45,053 
19s. 6d. still remaining un- 
paid, including the sum of 
£38,000 previously written 
off, was remitted by the Pub- 
lio Works Loans Act, 1908. 


These Loans were made on the • 
security of Baronial guaran- 
teed shares, under the Public 
Works Loans (Tramways, 
Ireland) Act, 1886, 49 & 50 
Vic., c. 46. 

(Z) The Treasury liability was 
redeemed in July, 1898, and 
the Loan repaid with the 
funds thus provided. 


Nora — With the exception of the loan of £112,200 to the Dublin and Kingstown line on wlUch the rate of interest was i per cent., the ‘rate of Interest 
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The following ia an Abstract of Loans made by the Commissioners of Public Works, showing the 

Amounts Remitted, and 




. 


Adyanoed to Borrowers. 

PMHCIPAL repaid ana 

t 


' 








In the Year ended 31st Match, 1909 




openLoan 
























No. 

Advances 


on 31st 
1909.’ 

In tlie Year ended 

Total up to the 



















b. 

d. 






Principal 

/. 


Interest. 



I. PUBLIC WORKS LOANS, 1 A 2 














Wm. IV., c. 33, and 40 and 41 Vic., c. 27. 














CLASS I. — Loans Secured on 












| 


Undertakings. 


£ 

a. 

d. 

£ 

s. 

d. 

£ 

«. 

d. 

£ *. d. 

] 

1 A 2 Wm. IV., c. 33, 

Local Boards — various works, . 

5 

- 



186,224 

0 

0 

1,618 

13 

3 

941 11 « 

2 

Do. 

Inland Navigation, 

1 

- 



134,297 

6 

2 

220 

0 

0 

63 15 8 

3 

Do 

Bailways, ..... 

5 

- 



1,265,127 

14 

1 

3,740 

0 

0 

10,240 4 7 ' 

4 

Do. 

Quarries, Mines and Miscellaneous, 

20 

45,900 

0 

0 

230,777 

19 

2 

10,260 

3 


5,233 10 9 



(including Loans to Congested 
Districts Board). 












5 

Do. 

Harbours, Docks, Ac. 

21 

~ 



579,334 

13 

7 

7,008 

9 

0 

6,927 17 9 

! « 

Do. 

[Reclamation of Waste Lands, 

- 

- 



130,661 

0 

0 

- 




! 7 

29* 30 Vic., c. 44, . 

Labourers’ Dwellings in Towns, . 

49 

_ 



189,911 

15 

2 

3,678 

6 

4 

1,416 3 8 

8 

48 & 49 Vic., o. 72 ; 

Housing of the Working Classes, 

88 

4,000 

0 

0 

398,416 

0 

0 

13,824 

1 


7,616 12 5 

| 

and 53 & 54 Vic., c. 
! 70. 

(See also Class 2, No. 17). 














189 

49,900 

0 

0 

3,114,740 

8 

2 

40,239 

14 

5 

32,445 16 4 


1 

I 

Rates. 












1 9 

1 & 2 Wm. IV.. c. 33 ; 

County Councils, for Roads, Court 


10,402 

13 





9,712 


11 

3,169 15 9 | 


54, sec. 4. 

Houses, Ac., 












10 

Do. 

Roads and Bridges, .... 

— 

— 



200,577 

0 

4 

262 

10 

7 

5 13 S 

11 

f 40 A 41 Vic., cc."l 

Public Buildings ; Public Libraries ; 












'1 44 A 45 Vic., o.29; 

: (, 48 Vic., c. 19. J 

Reformatories ; and Industrial 

Schools. 

} 10 

— 



87,150 

0 

0 

2,578 

8 

10 

618 10 10 j 

12 

I 9 Vic., c. 3, . 

Fishery Piers and Harbours, 

- 

— 



53,544 

17 

3 

_ 



_ 

; 13 

57 Geo. III., c. 34, . 

Public Works Loans, 

1 

— 



491,444 

19 

8 

_ 



180 0 O' 

: 14 

16 & 17 Vic., c. 136, 

Repairs of Fishery Piers and Harbours, 

— 

_ 



22,017 

7 

C 




_ i 

: 13 

! 19 A 20 Vie., c. 62, . 

Maintenance of Navigation Works, . 

- 

— 



2,609 

1 

9 

_ 



' _ 

j 16 

14 2 Geo. IV., c. 33: 

Lunatic Asylums Buildings, 

261 

21,753 

3 

2 

3,164,782 

3 

2 

52,700 

14 

7 

60,634 7 11 

17 

48 and 49 Vic. c. 72 ; 
and 53 & 54 Vic., c. 

Housing of the Working Classes, 
(See also Class I., No. 8). 

128 

13,607 

8 

10 

413,740 

12 

1 

8,909 

0 

3 

10,047 9 3 

18 

38 A 39 Vic., c. 36, . 

Artisans’ Dwellings, .... 

1 

— 



81,000 

0 

0 

553 

4 

10 

149 17 11 

19 

37 A 38 Vic., c. 93 ; 
41 A 42 Vic., c. 52. 

Public Health, .... 

1,136 

105,191 

7 

8 

3,711,634 

17 

6 

82,099 

14 

5 

52,954 6 2 1 

' 20 

45 A 46 Vic., c. 47 . 

Emigration, .... 

— 

— 



11,755 

3 

10 

93 

6 

5 

3 4 10 

j” 

46 A 47 Vic., c. 60 ; 
48 A 49 Vic., c. 77. 

Labourers Acts, .... 

1,220. 

18,661 

4 

0 

3,456,694 

14 

8 

24,431 

2 

5 

103,039 18 9 ' 

S2 

42 A 43 Vie., c. 25,. 

Dispensary Houses, ... 

253 

2,616 

0 

0 

198,971 

19 

1 

5,044 

3 

11 

5,332 8 9 

23 

61 A 62 Vic., c. 37, 
sec. 61. 

Workhouse Buildings, 

148 

18,388 

7 

8 

183,181 

19 

6 

5,939 

6 

4 

5,041 16 1 

24 

62 A 63 Vic., c. 44, 

Acquisition of Small Dwellings, . 

23 

11,416 

0 

0 

45,830 

18 

0 

1,949 

2 

7 

820 2 2 

25 

62 4 63 Vic., c. 50. . 

Agriculture and Technical Instruction, 

10 

9,175 

0 

0 

25,075 

0 

0 

486 

1 

8 

653 16 * . 


1 

CLASS IU. — Loans secured on 
Lands. 

River Drainage and Navigation, 

3,280 

211,210 

5 

9 

13,084,212 

7 

7 

194,765 

10 

9 

232,551 8 5 

28 

6 A 6 Vic., c. 89, . j 

_ 




2,082,062 

7 

3 




_ 

27 

26 A 27 Vic., c. 88, . 

River Drainage, .... 

2,855 

— 



848,229 

17 

3 

24,340 

16 

7 

16,551 17 9 

28 1 

29 4 30 Vic., c. 49, . | 

River Drainage Maintenance, 

428 

198 

9 

0 

63,612 

3 

3 

942 

14 

5 

369 19 8, 

1 

| 

(Continued on next page.) 
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COMMISSIONERS OE 

PUBLIC WORKS, IRELAND. 



Ljvances and Repayments ir 
Balances Outstanding. 

i the Year, the Total Advances and Repayments to the 31st March, 1 

909, the 



JSTEBEST paid by Borrowers. 




BALANCES Outstanding 

against Borrowers 

on 31st March, 1900. 



Total to 31st March, 1909. 




Principal. 




| 




Remitted. 



In Arrear. 





Principal. 

Interest. 



Written off 
from the Ae- 
1 count of Assets 
of the Local 
Loans Fund. 

quent'ly 

Re- 

covered. 

Net Sums out- | 
standing in respect 
of Loan Amounts 

Local Loans Fund. 

Other Arrears. 

: 

1 

Interest. 


h. 

•*. — 



1. 

m. 

n. 





£ s. d. 

£ a. 

d. 

£ a. d. 

£ a. d. 

£ a.d. 

£ a. d. 

£ a. d. 

£ a. d. 

£ a. d. 


160,528 18 0 

91,491 4 

9 

- 

— 

— 


- 

25,695 2 0 

_ 

i 

113,198 11 2 

107,299 11 

5 

10,000 0 0 

9,668 15 0 

- 

9,668 15 0 

- 

1,430 0 0 

_ 

2 i 

933,666 18 11 

500,057 10 

3 

*127,190 16 2 

- 

- 

- 

104,712 13 5 

99,557 5 7 

12,483 14 4 

3 

50,997 18 2 

21,073 17 

5 


- 



- 

179,780 1 0 

- 

4 

| 307,802 9 6 

418,792 9 

5 

83,832 9 4 

- 

- 

- 

26,059 10 9 

161,640 4 1 

3,162 17 3 

6 1 

; 205 17 8 

12,000 0 

0 

- 

130,446 2 4 

- 

130,445 2 4 

- 

— 

_ 

6 ! 

j 153,279 18 7 

124,580 19 

8 

1,952 18 10 

1,671 11 9 

- 

1,671 11 9 

256 6 0 

32,761 1 0 

220 13 0 

7 

j 182,807 14 0 

110,401 19 

1 


- 

- 

- 

247 12 6 

216,360 13 6 

197 1 0 

8 

1,902,488 5 11 

1,445,767 12 

0 

222,976 4 4 

141,785 9 1 

- 

141,785 9 1 

131,276 1 8 

716,214 7 2 

16,064 6 7 


840,243 5 6 

155,466 1 

3 

- 

- 

— 

- 

_ 

94,058 7 9 

_ 

9 

193,755 8 5 

105,189 10 

11 

6,821 11 11 

- 

- 

- 

- 

- 

- 

10 

i 70,148 19 2 

27,815 9 

6 

1,953 17 11 

- 

- 

- 

- 

15,047 2 11 

- 

11 

53,544 17 3 

6,099 18 

7 

— 

- 

— 

_ 

_ 

_ 

— 

12 

307,533 6 3 

201,222 5 

io ; 

177,911 13 5 

- 

. - 

- 

- 

6,000 0 0 

- 

13 

21,672 13 4 

1,629 19 

4 

344 14 2 

- 

- 

- 

- 

- 

- 

14 

2,609 1 9 

9 12 

9 

— 

- 

-- ' 

- 

— 

— 

— 

16 

1,883,845 14 8 

573,830 11 

2 

12,183 0 0 

' - 

- 

- 

- 

1.268,753 8 6 

- 

16 

124,281 19 4 

110,878 8 

11 

- 

- 

- 

- 

33 0 0 

289,425 12 9 

33 9 3 

17 

77,417 2 2 

35,007 10 

0 

— 

_ 

— 

— 

— 

3,582 17 10 

- 

18 

2.201,805 2 4 

1,209,644 6 

8 

- ■ 

- 

- 

- 

235 15 1 

1,509,504 0 1 

428 14 10 

19 

11,765 3 10 

3,353 18 

8 

- 

- 

- 

- 

- 

- 

- 

20 

889,951 11 3 

1,181,718 5 

6 

— 

- 

. - 

- 

46 2 6 

2,780,597 O 11 

26 8 8 

21 

58,500 8 .10 

78,465 10 

11 

- 

- 

- 

- 

— 

140,471 10 3 

- 

22 

28,988 1 7 

25,295 7 

5 

- 

- 

- 

- 

- 

164,213 17 11 

- 

23 

11,358 5 7 

3,674 2 

9 

- 

- 

- 

- 

- 

34,472 12 5 

- 

24 

1.134 0 10 

1,361 11 

7 

- 

- 

- 

- 

- 

23,940 19 2 

— 

25 

*568,615 2 1 

3,720,652 11 9 

199,214 17 5 

- 

— 

- 

314 17 7 

3,326,067 10 6 

488 2 9 


81,447 1 9 

788,166 9 

6 j 

1,207,682 5 7 

22 19 11 

_ 

22 19 11 

1 

_ 

— 

20 

2*1,577 9 11 

539,082 1 

6 

- 

te,060 1 4 

- 

6,060 1 4 

7,141 2 11 

313,451 3 1 

7,808 9 4 

27 

63,642 12 7 j 

17,064 1 

7 

155 0 0 

J7 6 1 

' 

7 5 1 

749 7 11 

9,057 17 8 

167 3 9 

28 


•Including £62.654 19*. 6 d. remitted "1 

t „ £257 16*. 2d. written ofl t in the year per Aot 8, Edw. VH., o. 23. 

t „ £0 10*. Od. „ „ J £ ... - & 
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APPENDIX (G) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 

The following is'an Abstract of Loans made by the Commissioners of Public Works, showing the 

Amounts Remitted, and 1 






Advanced 

to Borrowers. 


PRINCIPAL repaid and 










In the Year ended 31«t March, 1909. 




openLoan 









No. | 

Advances 
have been made. 


on 81st 

In the Tear .'ended ' 

Total up to the 




! ' 


March, 

£1909. 

31st March 

,*U 

109. ; 

31st March, 190£ 


Principal. 


Interest. 

, 


1 



d. 





' j' 



i 


i^CLASS III. — continued. 


£ 

8. 

d. 

£ a. 

d. 

' £ 8. 

d. 

! £ 8. d. 

29 

10 Vic., c. 32, &c. : j 

{improvement of Lands — viz., Drain- 











44 & 45 Vie., c. 49, 

age, Erection of Farm Buildings and . 











sec. 19. 

Farm Labourers’ Dwellings, Planting 
for Shelter, 

7,345 

42,138 

0 

0 i 

4,656,143 3 

10 

63,578 12 

7 

26,567 12 I] 1 

30 

10 Vic., c. 32, s. 15, 

Land Improvement Preliminary J£s- . 


2,000 









1 



80,200 0 

0.. 

1,883 0 

3 

— . 

31 ' 

44 & 45 Vic., c. 49, 

Land Law — Advances to Occupiers of 


. — 








s. 31. 

Land for Improvement of their Hold- , 

14,099 

29,758 

0 

0 

1,396,866 10 

0 

42,116 13 

1 

16,449 16 3 j 

j 32 . 

33 & 34 Vic., c. 46, . I 

For Advances to Tenants for Purchase 








• 


of their Farms, &o.,. 

774 

— 



518,932 16 

7 

8,302 9 

3 

8,160 17 0 1 

j ' 



25,502 j 

74,094 

9 

0 j 

9,652,036 18 

'* 

141,164 6 

2 

67,100 3 7 

; 

j 

CLASS IV. — Miscellaneous Loans. 










j 33 

33 & 34 Vic., o. 112, , 
&c. 

GlebeJLoans, ..... 

1,238 

7,247 

0 

0 

671,313 8 

0 

17,179 10 

1 

9,308 6 11 

34 

8 Edw. 7, c. 19, 

Seed Potatoes and Seed Oats Supply, 












(Ireland) Act, 1908, .... 

52 

11,690 

4 

6 

52,941 14 

2 

768 19 

1 

— 

| 35 

38 & 39 Vic., o. 82, . ] 

National School Teachers’ Residences, 

1 1,163 

6,630 

0 

0 

i 264,269^18 

0 

6,612 7 

10 

6,239 11 9 ' 

i 36 

| 47 & 48 Vic., o. 22, . I 

Non-Vested Schools and Training 












Colleges, 

165 

610 

0 

0 

125,887 10 

0 

2,697 3 

7 

3,365 18 2 I 




; 2,608 

26, on 

4 

6 1 

1,114,402 10 

2 

27,158 0 

7 

18,913 16 10 j 



Total Current and Unclosed Ser- 










1 

J 

vices, ..... 

! — 

361,282 

9 

3 

26,965,392 4 

1 

403,327 11 

11 

351,011 6 2 ! 



Add Total Closed Services, . 

- i 

~ 



20,263,760 14 

9 

- 


- 



Cross Total Local Loans Fund, . 

! 31,679 ! 

361,282 

9 

3 , 

47,229,152 18 

10 

(7i)403,327 11 11 

(t) 351,011 5 2 

1 


n. IRISH CHURCH FUND LOINS- 












CLASS n. — Loans secured on Rates. 










j 37 

43 Vic., c. 4 ; 43 & 44 
Vic., c. 14. 

Public Health, .... 

67 

- 



38,535 10 

0 

1,101 11 

10 

86 7 0 | 

1 ! 

Do., 

Baronial Works, 


- 



271,188 10 

10 





Do., 

| Relief of Distress, .... 

- 

__ 



11,383 13 

4 



1 


Do., 

■ Relief of Distress Grants, . 

- 

: - 



19,069 3 

0 

— 


_ 




67 

~ 

340,176 17 

2 

1,101 11 

10 

86 7 0 

1 J 


CLASS HT.-Loans secured on Lands. 










1 41 

Do., 

Improvement of Lands, . 

j 1,449 




923,619 17 





42 

Do., 




5 

26,690 15 

6 

1,850 14 6 

Arterial Drainage, 

12 




6,136 1 

0 

81 10 

0 

5 7 11 




| 1,461 


929,756 18 

5 

25,772 6 

; 6 

|" 1,856 2 5 



Total Irish Church Fund Loans, . i 




1 



1,528 




1,269,932 15 7 , 





| 




26,873 17 

4 

1,942 9 5 

— - 

— _i_ 

Grand Total, 

33,107 

, 361,282 

9 

3 

48,499,085 14 

5 

430,201 9 

3 i 

352,953 14 7 


Office of Public Works, Dublin, 5th July, 1909. 
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iTtJEoT.'paid by Borrowers, 
lofjl to 31at March: 1000. 


COMMISSIONERS OF ' PUBLIC WORKS, IRELAND. 


77 


• n ces and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1909, the 
Balances Oatstanding— continued. 


BALANCES Outstanding against Borrows 
Principal. 


>n 31st March, 1000. 


i 5S.TJS. ■ » I SHMSSS* 

1 tSSrSS. ! I a. aKoUi,. 


; local Loans fund. 


;70,5SO 2 10 2,004,975 17 3 
83,787 13 11 ; — 


— (c)16,980 4 9, — 

1,013 3 lj(ii) 237 0 11 — 


10,980 4 9| 13,094 14 4 765,488 1 11; 0,130 5 7| 


.607,833 19 0 405,322 12 0 

288,297 0 4 382,009 19 7 ■ 


(e) 12, 165 5 2 1 
(/) 4,632 16 ol 


1,588,166 0 4 j 4,196,681 1 5 | 1,208,750 8 8 


409,577 13 11 | 348,929 18 1 


768 19 1 — 

85,930 19 10 | 115,792 0 4 ! 


40,105 13 8 


31,691 17 2 43,519 


12,065 15 5 
4,632 16 6 


40,006 3 11 


14,876 4 10| 472,091 10 9 3,174 6 5 

1,451 17 71 226,661 2 2! 3,419 6 4 


37,312 7 7j 1,777,801 17 8; 


36 15 2 ! 261,698 18 11 


- I 52,172 15 l| 

I 11 7| 178,289 6 7 


3 2 5; 94,192 10 5 


33 15 11 
2 4 1 


W, 577,238 18 4 
13,783,109 7 1 


9,871,333 2 7 
517,070 11 2 


6,480,651 7 8 


(4)10,388,403 13 9 


8,111,592 18 lj 


79 9 2 586,353 11 0 


181,891 2 9] 


181,791 13 01 


168,982 10 0| 9,406,437 6 4 


9,576,420 2 4 


5«03 15 11 j 6,096 5 1 

"U81 11 4 j 22,675 6 11 

621 17 11 


il,3S3 13 4 I 



29,393 8 11 

19,076 2 6 


- j - 

3 8 8 

7,728 5 5 

0 2 10 

m 

149,973 3 0 
402 17 7 

(а) 25,581 12 11 

(б) 723 15 0 

(9)6,553 3 7 

- 


10,307 18 8 
16 3 7 

178,936 4 9 

653 10 O 

1,180 7 3 
2 7 8 


150,376 0 7 

26,305 7 11 

6,553 3 7 

- 

— 

10,324 2 3 

179,489 14 9 

1,188 14 11 





i 




^sno e 

179,769 9 6 

45,381 10 5 

6,553 3 7 

- 

- 

10,327 10 11 

187,218 0 2 

1,188 17 9 

^0_15_U_ 

10,568,173 3 3 

8,166,974 8 6 



107,545* 11 1 


9,772,966 13 5 

<2)38,491 6 1 


« ;; 


1 


** tt ® B * £ £2 S ^*'i]^' P riuci P al charge canceUed by redemption in the yi 

• £ £3& Wrl ,5 ao .f f 

£2216t^3i •’ ■' I * n year, per Act 8 lidw. Vlt., c. 23 

£36 ^ lid addealn ail! yc»- r - 

£12 12j. lrf, ) 

, ( paid °yer to H.M. Exchequer under See 15 Sub-sec. 2, of the Na-ional Debt and Local Loans Act. 1887, 50 & 61 Vie., e. 16. 

'*U loim Vm* co l um 9 6o'not include interest accrued and unpaid in respect o£ Loans which hare boon written olf the Assets of the Local Loans llind' by the' Public 
, 1887 • acd subsequentfActs. nor the interest on arrears of Loans from the Irish Church Fuud under 43 Vic., 0. 4, if regarded as irrecoverable. 

J. L. COLLINS, Accountant;, 
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APPENDIX H— 

(H.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Tots! 


Heads op Account. 


Parliamentary Votes and Grants, viz. : — 


82-87 

86-87 

80-87 


94-95 
I 96-97 


1. Public Works and Buildings, Ireland, 

2. Public Offices Site (Dublin) Act, 1903 (Non-Voted Account), 

3. Railways (Ireland) Acts, ..... 

4. Railways Act, 1896, and Maxine Works Act, 1902 (Non- 

Voted Account), 

6. Public Works Office, Ireland, .... 
6. Adjustments affecting tbe Votes or Accounts for 1906-1907, 


Loans Advances, 


Loans Repayments, 


Land Improvement Preliminaries, 10 Vic., c. 32, sec. 15, 


Sea Fisheries, Ireland, 46 & 47 Vic., e. 26, 


Miscellaneous Services, viz. : — 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c., 

2. Railway and other Arbitrations Deposit Accounts, 14 & 15 Vic.,c.70, 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c., 

4. Inland Navigations : — Shannon, . 

5. Drainage Maintenance, 29 & 30 Vic., c. 49, 

6. National Monuments, 32 & 33 Vic., c. 42, . 

7. Linen Hall, .... 

8. Galway Harbour Receiver’s Account, 

9. Southern Railway, 

10. Letterkenny Railway, 

11. Development Grant (Ireland), 

12. Light Railways Surplus Revenue Account, 

13. Sundry Accounts, . . ■ 

14. Belfast Queen’s College, . . | 


Statement of Final Awards under Arterial Drainage Act, 26 & 27 Vic., 
" 88, with Repayments thereunder, to the 31st March, 1909. 


Balances on 
SlaLMarcli, 

Deceived. j 

£ a. d. 

£ s. d. 

. 62,938 7 11 

356,946 3 5 

28,278 16 5 

360,000 0 0 | 

1 

783,106 8 10 | 

306 3 0 

3,900 19 0 

3,244 0 7 

2,937 7 0 

- 19,860 16 10 

34,362 15 2 

114,628 6 3 

1,543,253 13 5 




Offlct oj Public Worlu, Dublin. 
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COMMISSIONERS OE PUBLIC WORKS, IRELAND. 
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Accounts. 

of Sums intrusted to their Management for Collection or Disbursement for Year ended 31st March, 1909. 


Balances overdrawn, 
3lst March, 
1909. 

Totals. 

Overdrawn 
Balances from 
Accounts to 
31st March, 

. 1908. 

Paid. 

Balances on 
31st March, 
1900. 

Totals. 

£ s. d. 

£ s. d. 

£ 8. d. 

£ s. d. 

£ 8. d. 

£ 8. d. 

_ 

419,884 11 4 

' - 

377,768 8 4 

42,116 3 0 

419,884 11 4 


388,278 16 6 

- 

361,282 9 3 

26,996 7 2 

388,278 16 5 


783,106 8 10 

~ 

762,035 10 6 

21,070 18 4 

' 

783,106 8 10 

1 

4,207 2 6 

- 

3,825 17 5 

381 5 1 

4,207 2 G 

- 

6,181 7 7 

- 

3,003 1 11 

3,178 5 8 

6,181 7 7 

! 

64,223 12 0 

- 

48,238 14 4 

5,984 17 8 

54,223 12- 0 

- • 

1,666,881 18 8 

- 

1,656,164 1 9 

99,727 16 11 

1,655,881 18 8 








J. L. Collins, Accountant. 
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SO APPENDIX (H) TO SEVENTY-SEVENTH REPOET OE THE [ 1908 - 1909 . 

Aw Account showing the Receipts and Expenditure op the Commissioners 


RECEIPTS. £ 

Balance from last Account, .... 

Publio Works and Buildings. — Class I. Vote 14. ! 

Vote for the year 1903-1909 . . • . 


(H 1 . 



! 




I 


Carried forward, 
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)— PARLIAMENTARY 



s. d. I £ 8. d. 


62,938 7 11 


229,259 0 0 


i 


292,197 7 U 



1608-1909.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 81 

of Public Works in the Year ended 31st March, 1909. 


VOTES AND GRANTS. 


EXPENDITURE. 




— 

£ s. d. 

£ s. d. 

£ s. d. 

Balances on Parliamentary Votes, 1907-1908, surrendered 




to H.M. Exchequer, viz. : — 




Public Works and Buildings, 


46,375 2 7 


Railways, Ireland, .... 


1,858 12 5 


Office of Public Works, .... 


1,291 11 10 





49,525 6 10 

Public Works and Buildings — Glass 1. Vote 14: — 




Purchase of Sites and Buildings. Sub-Head A. — 




Coast Guards, ... 

48 18 6 



Dublin Castle State Apartments, 

103 9 8 



Royal Irish Constabulary Buildings, 

72 0 0 

224 8 2 


Annuities. Sub-Head A. A. — 




Public Offices Site (Dublin) Act, 1903, . 


3,423 16 6 


i 

1 New Works and Alterations. Sub-Head B. : — 




| Royal Hospital, ..... 

237 0 9 



1 Royal Hibernian Military School, . 

2,276 19 8 



Coastguard and Naval Reserve Buildings, 

2,056 12 10 



1 Ordnance Survey Buildings, 

439 19 1 



, Vice-Regal Lodge, .... 

2,444 4 9 



Dublin Castle State Apartments, . 

3,872 5 9 



Chief Secretary’s Office, .... 

26 19 10 



Local Government Board, 

110 1 6 



Office of Public Works, .... 

1,301 15 8 



Public Record Office, .... 

280 0 0 



General Registry and Census Office, 

64 9 3 



Department of Agriculture: — 




Head Office, .... 




Museum, School of Art, Library, 

3,299 17 10 



Botanic Gardens, .... 

144 0 4 



Registry of Deeds, .... 

27 14 4 



Record of Titles, .... 

178 2 4 



Land Commission, including Estates Commission, 

2,607 19 7 



Metropolitan Police Buildings, 

2,112 11 0 



Constabulary do. 




Dundrum Criminal Lunatic Asylum, 




National Education Buildings : — 




Head Office, • . £99 0 0 




Model Schools, . 960 10 6 




National Schools, . 26829 8 1 








1 

27,988 18 7 



Queen’s Colleges, .... 

390 18 9 



Royal Irish Academy, .... 

81 10 6 



Customs Buildings, .... 




Postal and Telegraph Buildings, 





1,533 5 3 



Do. Pumping Station, . 

239 16 10 



Kingstown Harbour, .... 




Ardglass Harbour, ..... 

24 16 4 



Sligo Harbour, ..... 


80,4-11 19 1 


1 ’ Carried forward, .... 

- 

84,090 3 9 

49,525 6 10 
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APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 


An Account showiug the Receipts and Expenditure 


(H 1.). 


RECEIPTS — continued. 


£ 


Brought forward, 


d. £ 


1. Public Works and Buildings — continued. 


I 


Carried forward, 


p the Commissioners 


-PARLIAMENTARY 


t. d. £ s. d | 
292,197 7 11 | 


I 




292,197 7 11 
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1908 1909.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works in the Year ended 31st March, 1909. —continued. 

VOTES AND GEANTS — continued. 

EXPENDITURE — continued. 


Brought forward, . 

Public Works and 


I 3. Nival Reserve Buildings, 
I. Coastguard Buildings, . 
i 3 Ordnance Survey Build- 

r. Sin Castle, State Resi- 
1 deuces, and Chapel Royal. 
7. Viceregal Lodge, Gardens, 
Ac. 

S. Private Secretary's Lodge. 

9. Chief Secretary's Lodge, 

.v ' . 

1 10. Under Secretary's Lodge 
i and Demesne. 

11. Chief Secretary's Office 
and Branches. 

1± Civil Service Commission, 
19. Paymaster-General'sOfflce. 
It. Teachers' Pension Office, 

15. Stationery Office, . 

16. Quit Rent Office, . 

17. Charitable Bequests’.Offlcc 


i>. Office of Pnblic Works, . 
3. Record Room and Offices, 

a General Register and 
Census Office. 

General Survey and Valua- 
„ tion Offloe. 


28. Botanic Gardens', . 
59. Geological Snrvey, . 
*>■ Criminal Proeeculions— 
in tor Witnesses. 

“•High Court of Justice 

*• Registry of Deeds, 

*' ^ dofXities and Local 

1 ^jMwHtan'potos Court, 

g^Offlees in Dublin 

Police sta- 
* ^ Irish Constabulary 
"■^irish Constabulary 
*• Constabulary Barracks, . 

(continued.) 

Carried forward, . : 


Maintenance 

Supplies. 

Sub-Hend C. 

Furniture, 
Fittings, and 
Utensils. 

Sub-Head D 

Insurance. 
Sub-Head E 

Fuel, Light, 
Water, 
Cleaning, &c. 

Sub-Head F. 

Totals. 
(Sub-Heads 
C to G.) 

Appropria- 
iu Aid. 

Net Charge 

against the Vote. Sub-Heads A. : A.A ; 

and B. 

Sub-Heads C to G. 

£ a. d. 

£ s.d. 

£ s. d. 

£ s. d. 

£ s. d. 

£ *. i. 

£ i. d. I 


~ 

~ 

— 

- 

~ 

~ 

- 84,090 3 9 

11,581 R n 



055 14 3 

5,342 2 0 

34 10 11 

5,307 11 1 1 


2,830 15 7 

447 17 5 

- 

1,178 4 5 

3,902 17 6 

14 0 0 

3,948 17 0 2 


22 IS 4 

17 7 


— 

21 5 11 

300 0 0 

-276 14 1 3 


3,801 li 7 

149 11 O 

- 


•1,041 2 7 

«0 10 i 

3,074 12 3 1 


1,832 R 8 

206 3 4 



3,253 14 5 

12 13 4 

3,241 115 


1,579 7 3 

851 6 11 


178 12 3 

2,009 6 5 

194 12 4 

2,414 14 1 6 


2,098 9 10 

520 17 11 


277 10 11 

3,412 18 8 

47 0 5 

3,305 18 3 7 


237 5 S 

49 1 10 

- 

18 16 1 

325 3 2 

0 5 0 

324 18 2 S 


881 16 5 

43 16 1 

- 

60 5 4 

997 17 10 

1 10 0 

990 7 10 9 


074 1 O 

166 14 2 

- 

49 S 1 

890 3 3 

26 12 0 

SR3 10 9 10 


218 15 19 

158 1 3 

8 15 8 

223 9 G 

609 2 3 

10 O 0 

590 2 3 11 


10 0 0 

17 10 5 

42 0 0 

9 17 O 

88 13 11 

_ 

38 13 11 12 


70 10 3 

23 11 5 

- 

47 13 7 

141 15 3 

_ 

141 15 3 13 


3 10 8 

1 18 10 

- 

23 15 O 

29 11 3 

_ 

29 11 3 14 


117 8 2 

20 14 3 

— 

51 5 8 

189 8 1 

_ 

189 8 1 15 


43 12 0 

30 2 2 

23G 15 4 

35 17 1 

349 7 4 

_ 

349 7 4 10 


30 14 3 

23 7 2 

— 

20 0 8 

83 2 3 

_ 

83 2 3 17 


88 8 3 

44 9 8 

201 1 O 

135 13 11 

559 12 10 

17 10 0 

542 2 10 18 


358 19 3 

293 15 8 

110 O O 

240 18 1 

1,012 13 0 

5.0 0 

1,007 13 0 10 


244 17 10 

127 17 9 


170 4 (1 

549 0 1 

15 0 0 

534 0 1 20 


208 13 7 

45 5 11 

— 

140 2 9 

400 2 8 

_ 

400 2 3 21 


245 14 0 

24 10 11 

45 0 0 

117 7 4 

•132 12 3 

2 0 0 

130 12 3 22 


105 0 11 

47 15 0 

371 11 O 

110 12 4 

040 19 9 

5 0 0 

635 19 9 23 


471 15 0 

309 12 1 

111 0 0 

302 1 8 

1,194 8 9 

50 0 0 

1,135 8 0 24 


8 0 7 

50 11 10 

327 0 5 

32 10 1 

418 S 11 

- 

418 8 11 25 


240 15 9 

147 11 2 

203 0 O 

108 12 5 

1,000 5 4 

_ 

1,000 5 4 20 


1,470 5 7 

283 3 9 

20 13 10 

1,500 0 O 

3,280 9 2 

80 9 8 

3,199 10 6 27 


1,328 18 0 

33 12 1 

210 16 8 

604 1 3 

2,184 8 0 

— 

2,184 8 0 28 


40 5 11 

24 11 4 

80 0 0 

53 15 10 

108"13 1 


198 13 1 29 
30 


1,444 17 0 

359 0 9 

- 

577 12 7 

2,381 10 4 

103 0 0 

2,278 10 4 31 


222 11 2 

45 7 2 

— 

122 14 4 

390 12 8 

_ 

390 12 8 32 


120 4 3 

79 14 2 

28 5 6 

84 14 7 

312 18 6 

_ 

312 18 0 38 


540 4 5 

43 11 5 

243 4 2 

173 7 7 

1,000 7 7 

2 9 0 

997 18 7 34 


373 18 0 

634 IS 2 

1,078 1 9 

550 0 8. 

2,630 14 1 

88 14 4 

2,547 19 9 35 


207 10 0 

00 6 7 

104 3 0 

130 16 0 

508 16 4 

0 10 

508 15 4 36 


.2,640 12 5 

813 7 2 

1,127 1 4 

2,826 13 6 

7,407 14 6 

177 2 6 

7,230 11 11 37 


1,281 6 0 

74 5 8 

— 

1,586 19 2 

2,895 10 10 

55 0 11 

2,840 9 11 88 


131 18 6 

74 15 7 

— 

116 16 5 

323 10 6 

— 

823 10 6 89 


3,029 13 2 

119 13 4 


0 6 6 

3,749 13 0 

0 2 4 

3,743 10 8 40 

— 

33,387 12 7 

7,273 1 9 

5,149 10 8 

11,025 8 9 

59,835 13 9 

.830 4 7 

58,505 9 2 

84,090 3 9 
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84 APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 


An Account showing the Receipts and Expenditure op the Commissioners 


(H 1.)— parliamentary 


RECEIPTS — continued . 


Brought forward, 

1. Public Works and Buildings — continued . 


Particulars of Receipts. (Appropriations in Aid.) 
Shown on the other side: — 

Buildings. — Sums received for Rents, 

,, ,, as proceeds of Sales, Old 

Materials, &o. 

Parks — Phcenix Park: — 

Rents for Grazing, &c., 

Fees for use of Dressing-rooms (Football Pavilions) 
Sales of Deer, Skins, &c., 

Sales of Timber, Old Materials, Plant &c., . 
Lavatory, use of, 

Inehicore and Longmeadows Estates: — 

Rents, Grazing, &c., 

Sales of Gravel, .... 

St. Stephen’s Green Park:-~ 

Sales of Wild Fowl, 

Lavatory, use of, 

Rents, ..... 

Curragh of Kildare : — 

Rents, ..... 

Harbours — Kingstown : — 

Dues, 

Rents, 

Water supplied to Shipping, 

Hire of Plant, 

Sale of Plant and Old Materials, 

Boat Licences, .... 
Yacht Slip — Use of, and Storage of Yachts, 

Howth : — 

Dues, ..... 

Rents, ..... 
Boat Licences, .... 


Donaghadee : ■ 
Rents, 


Ardglass :— 
Dues, 
Rents, 
Sales, 

Dunmore :- 
Dues, 
Rents, 

Navigations — Maigue :- 
Dues, 
Rents, 


Carried forward, 


1,803 18 

4 

580 11 

3 

20 13 

0 

52 7 11 

111 4 

4 

24 5 11 

689 13 

6 

162 0 

0 

6 11 

6 

11 12 

3 

3 15 

0 


1,232 6 

6 

404 16 

9 

140 0 

1 

6 2 

8 

2 0 

0 

3 0 

0 

78 6 

3 

103 4 

9 

258 17 

9 

40 0 

0 

- • 

11 4 

0 

5 15 

0 

101 15 

9 

10 19 

7 

2 0 

0 

30 1 10 

92 5 

_ 2 _ 

0 7 

1 

1 0 

0 


21 18 9 
0 16 ' 


2,197 7 11 I 
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1908-1909.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 85 

of Public Works in the Year ended 31st March, 1909 — continued. 


VOTES AND GRANTS — continued. 


EXPENDITURE — contin ucd. 


— 

Maintenance 

Furniture, 
'il.t r:-'i -i : i :i 

1 

Fuel, Light, 
Water, 
Cleaning, Ac. 



1 

1 



Supplies. 


Tulula. 

Apprnpria- 

against ths '^otc. 



— 



(Sub-Heads 




Sub-Head C. 

Sub-Head D 

Sub-Hoad E 

Sub-Head F. 

C to G.) 


oub-Heads C to G.‘ 




£ s. d. 

£ ». d. 

£ 8. d. 

£ [«.- d. 

£ £. 

£ 8. d. 

£ 8. d. 

£ s. d. 

£ v. d. 

Brought forward, . 

33,387 12 7 

7,273 1 0 

5,140 10 8 

14,025 8 0 

50,835 13 9 

1,830 4 7 

58,505 9 2 

84,090 3 9 i 

49,525 6 10 









(A.; A.A.; andB.) • 

Public Works and 









Buildings — con. 









41. Constabulary Temporary 

42. (S'p'riaons Office, . 

8,258 14 11 
138 8 1 

14 12 7 
04 3 3 

10 0 0 

39 U l 

3,280 0 10 
242 2 4 

S 13 10 

3,271 7 0 
237 2 4 

“I 
2 . 

:hsSw 

3 0 7 
1,072 10 0 

0 18 0 
325 IS 4 

40 18 4 

110 
050 4 11 

5 0 1 
2,305 12 1 

15 19 0 

5 0 > 
2,379 12 4 

3 

45. Metropolitan Offices^ n.nil 

630 3 5 

201 0 0 

- 

022 12 S 

1,462 16 7 

1 19 O 

1,460 17 7 

5 

aggsfeW 

1,902 10 6 

602 4 0 

_ 

1,518 5 3 

4,022 10 9 

7 5 .2 

4,015 14 1 

6 ! 

4,408 16 6 

321 17 1 

- 

- 

4,730 13 7 

424 6 3 

4,306 7 4 

7 

48. Teachers’ Residences. . 

113 3 3 

0 6 6 

— 

— 

113 0 9 

- 

113 0 9 

*8 . 

48. National Gallery of Ire- 

120 6 0 

59 7 1 

- 

171 8 2 

351 1 8 

- 

351 1 3 

9 

50. Queen's College, Cork, . 

1,147 1 10 

325 12 1 

23 0 11 

5 18 10 

1,502 2 8 

41 3 11 

1,460 18 0 

0 

51. „ Belfast, 

724 12 11 

166 18 7 

— 

5 8 7 

897 0 1 

7 13 3 

889 6 10 

51 i 

52. „ Galway, 

284 0 2 

27 0 3 

- 

0 5 0 

311 12 1 

10 0 

310 12 1 

2 I 

53. Royal Irish Academy, . 

48 10 10 

22 3 0 

— 

2 10 8 

73 13 4 

— 

73 13 4 

ys 1 

54. Customs Buildings, 

003 14 2 

103 5 4 

3,044 10 5 

513 15 0 

5,645 13 11 

1725 10 10 

3,020 3 1* 

4 ! 

55. Inland Revenue Buildings 

652 1 4 

448 16 10 

2,132 12 1 

073 7 0 

3,900 18 0 

187 13 5 

3,710 4 7 

5 

56. Post .Office Buildings, . 

3,730 13 0 

1,043 12 3 

- 

093 4 5 

6,276 0 8 

59 13 1 

6,216 16 7 

0 

57. Telegraph Buildings, 

1,140 6 3 

450 8 3 

- 

168 18 0 

1,705 13 3 

IS 0 4 

1,747 3 11 


54 Temporary Commissions, 

0 14 

30 18 7 

213 0 0 

16 6 10 

275 16 3 

— 

275 16 3 

8 | 




— 

15 19 11 

136 10 0 

— 

130 16 6 

•0 


Office. 

00. Ancient Monuments Pre- 

674 7 7 

0 4 3 

_ 


074 11 10 

- 

074 11 10 

60 


61. Royal University, 

238 2 2 

0 9 11 

_ 

— 

238 12 1 

- 

238 12 1 

61 ! 


62, Phoenix Park, 

8,333 8 3 

15 6 0 

— 

464 13 3 

8,813 8 0 

789 2 5 

8,024 5 7 

“ 1 


63. Inchicore and Long- 

109 7 0 

— 

540 11 9 

i 4 13 10 

654 12 7 

851 18 6 

-VJ7 0 11 

03 

64. St. Stephen's Green Park, 

1,455 4 2 

0 19 


'22 8 11 

1,486 14 10 

21 18 9 

1,484 16 1 

04 | 


65. Curragh of Kildare, 

470 15 0 

— 

— 

— 

470 15 0 

0 16 

476 13 0 

05 : 


66. Kingstown Harbour, 

8,085 7 10 

40 5 8 

— 

374 0 0 

8,500 3 3 

1,866 12 3 

8,633 11 0 

06 1 


67 Howth Harbour, 

483 16 7 

1 12 7 

10 2 O 

1 15 0 

497 6 8 

402 2 6 

05 4 2 

07 , 


63. Donaghadee Harbour, . 

407 3 2 

0 17 0 

- 

11 0 6 

419 0 8 

16 19 0 

402 1 8 

68 


69. Dunmore Harbour, 

154 2 2 

2 15 

— 

— 

156 3 7 

122 7 0 

33 16 7 

69 ; 


16- Ardglass Harbour, 

661 14 11 

0 7 0 

10 0 

— 

663 l 11 

114 15 4 

548 6 7 

70 ; 


71. Maigue Navigation, 

40 7 5 

— 

— 

- 

40 7 5 

1 7 1 

39 0 4 

71 | 




, 


_ 


_ 

80 3 7 

72 


School (Sub-Head G.). 










Totals, . 

74,950 14 0 

12,211 3 0 

12072 13 8 

20,605 12 5 

119926 6 8 

8,02112 3 

111,904 14 5 

| 










111,904 14 5 










(C to a.) 





Carried forward, 

- 



195,994 18 2 

49,525 6 10 
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APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 

An Account showing the Receipts and Expenditure op the Commissioners 


(H 1. 


RECEIPTS — continued. \ £ s. d. £ 

Brought forward, . .1 — j 

1. Public Works and Buildings — continued. 


2. Public Offices Site (Dublin) Act, 1903 (Non-votkd 
Account) : — 

Received from H. M. Treasury, 


Railways (Ireland) Acts : — 

(a), ( b ), and (c) Yote. — Class I.- No. 15. 


Carried forward, . .1 

“Iliis amount is repayable by annuities which are chargeable on Parliamentary Votes. 


) — PARLIAMENTARY 

»• < ! '| £ >.,l : 

| 

292,197 7 11 , 


| *20,000 0 0 i 

; 61,454 0 0 

I 


373,651 7 31 ' 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


87 


of Public Works in the Year ended 31st March, 1909— continued. 


VOTES AND GRANTS — continued. 

EXPENDITURE — continued. 

Brought forward, 

1. Public Buildings — continued. 

Drainage Works — River Shannon, Suh-Head H. 


! 2. Public Offices Site (Dublin) Act, 1903 (Non-votkd 
Account) : — 

Paid to Contractors (Contract No. 4), 

Fees to Architects and Surveyors, 

Subsidiary Contracts, Advertisements, Ac., 

Clerk of Works: Salary, Ac., 

Law Costs, Cost of Agreement, . 


3. Railways, Ireland: — 

1 Vote.— Class I. No. 15. 

(a) Repayments to County Councils under Tramways 
and Public Companies Act, 1888. 

County. Railway. 

Cavan, . . Cavan and Leitrim, 

Clare, . . South Clare, 

. West Clare, 

. Cork and Muskerry, 

. Donoughmoro Extension, 

. Schull and Skibbereen, 

. Timoleague and Courtmacsherry 

Donegal, . Donegal and Killybegs Extern 

sion, 

Dublin, . . Dublin and Blessington, 

Fermanagh, . Clogher Valley, 

Galway, . Loughrea and Attymon, 

Kerry, . . Headford and Kenmare, 

)> . . Killorglin and Valentia, 

Leitrim, . Cavan and Leitrim, 

Mayo, . . Claremorris and Swineford, 

,, . Ballinrobe and Claremorris, 

>> . Athenry and Tuam (Extension 

to Claremorris), 

Sligo, . . Collooney and Swineford, 

Tyrone,. . Clogher Valley, 

Wicklow, . Dublin and Blessington, 


(6) Instalments of Annuities in repayment of Ad- 
vances by National Debt Commissioners to 
31st December, 1908, 

(£115,833) under Tramways Act, 1895, 

(c) Do. do. 

(£506,000) under Railways Act, 1896, and 
Marine Works (Ireland) Act, 1902, 


Carried forward, 


1 


£ s. d. 

£ s. d. 

' 

195,994 18 2 

- 

568 15 2 


19,868 0 0 

— 

353 0 0 

— 

118 19 6 

— 

141 6 2 

— 

3 9 1 


754 13 8 

— 

2,339 10 7 

— 

8,001 9 5 

— 

632 2 2 

— 

600 0 0 

— 

1,140 0 0 

— 

700 0 0 

— 

10 0 0 

— 

330 14 4 

. — 

411 0 8 

— 

804 13 4 

— 

1,200 0 0 

— 

1,400 0 0 

— 

2,925 4 0 

— 

272 6 9 


1,010 9 4 


742 13 7 

— 

119 0 9 

— 

2,055 3 4 

— 

330 14 4 

) 

20,779 16 8 

1 - 

13,586 4 0 

- 

26,326 4 0 

— 

— 


49,525 6 10 


60,692 4 3 


326,765 19 2 
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38 APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 


An Account showing the Receipts and Expenditure of the Commissioners 


(H 1.)— parliamentary- 


receipts — continued. 


Brought forward, 


4. Railways Act, 1896, and Marine Works Act, 1902 
(Non- voted Account):— 

Received from National Debt Commissioners, 

,, in respect of Traffic Receipts, . 


Marine Works Act, 1902. 

Contributions towards Cost of Works: — 

Congested Districts Board for Renard Point, 

.. .. >> Cleggan (Work No. 2), . 

Local contribution for Renard Point, 


Sale of Plant: Cape Clear, 


5. Office of Public Works. Class II. Vote No. 38: 

Vote, 


G - g ENTS —no the Votes or Accounts for 

Public Works and Buildings. 

Sundry Buildings: — 

New Works, 

Maintenance, 

Furniture, 

Rents, 

Fuel, 


Office of Public Works : 

Travelling Expenses, 

Incidental Expenses, 

Land Improvement, Ac., Loans, 
Appropriations in Aid, 


3 of Public Works, Dublin, 


£ s. d. 

£ s. d. 

| 

£ s. d. 

- 

- 

373,651 7 11 

- 

1,691 17 1 



250 0 0 

j 



500 0 0 




30 0 0 




150 0 0 




2,621 17 1 

— 

_ 

48,413 0 0 

. 

_ 

52 18 6 


— 

2 18 0 



22 11 5 

i 



78 7 11 | 

' 

2 9 6 


_ 

31 12 2 


— 

85 16 9 


. 


119 18 5 j 



419.884 11 4 
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1908-1909.] COMMISSIONERS OE PUBLIC WORKS, IRELAND. 


op Public Works in the Year ended 31st March, 1909 — continued. 


VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 

Brought forward, 

4. Railways Act, 1896, and Marine Works Act, 
(Non- voted Account) : — 

• Railways Act, 1896 : 

Buncrana and Carndonagh Railway, 
Letterkenny and Burtonport ,, 

Coach and Steamer Services : 

Sligo and Belmullet Steamer, 


Marine Works Act, 1902 : — 

Cape Clear, Co. Cork, 

Liscannor, Co. Clare, 

Falcorrib, Co. Donegal, 

Cleggan, Co. Galway, (Work No. 2), 

Renard Point, Co. Kerry, . 

Gortnasate, Co. Donegal, . 

Portnoo, ,, . . . 

Downies Bay, Co. Donegal (Work No. 2), 
General Charges, 

Maintenance. Fund (General) Transfer to 
cellaneous, . . 


j 5. Office of Public Works. Class II. Vote No. 38 : — 
Salaries, ...... 

Travelling Expenses, . 

Incidental do., 

Land Improvement Act and Land Law Act, 1881, 
Loans Expenses, . 


Less Appropriations in Aid, 
Net Charge against the Vote, 


& s. d. 

£ s. d. 

j 

17 14 2 

— 

2 18 11 

i 

i 

3,430 16 6 

i 

i 

3,461 9 7 


2 0 0 

— 

452 10 5 

— 

65 17 7 

— 

745 14 4 

— 

1,247 17 4 

— 

24 3 10 

— 

31 13 7 

i — 

2,739 10 7 

— 

248 1 7| 

i 

326 18 1 | 


32,662 12 8 j 


3,074 9 4 | 

-- 

824 2 5 i 

; - 

8,426 11 6 j 


44,487 15 11 i 


3,132 5 8 


£ s. d. 
326,765 19 2 


9,885 11 11 


41,355 10 3 


; 6. Adjustments affecting the Votes or Accounts for j 
i 1907-8. 


Public Works and Buildings. 


Sundry Buildings 
New Works, 
Maintenance, 
Furniture, 

Rents, 

Fuel, 


Office of Public Works:-- 
Salaries, 

Travelling Expenses, 

Incidental Expenses, 

Land Improvement, &c., Loans, 
Appropriations in Aid, 


Balance — Cash, 


Grants undrawn from the Exchequer, 
Do. do.. Paymaster-General, 



229 6 4 


62 14 11 


14 7 9 

— 

4 18 0 


15,766 3 0 



350 0 0 

— 

25,000 0 0 

— 

1,000 0 0 


377,768 8 4 


419,884 11 4 

J. L. Collins, Accoutitant. 
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90 APPENDIX (H) TO SEVENTY-SEVENTH BEPORT OF THE [1908-1909. 


(H 2.) — An Account stowing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 

£ s. d. 

28,278 16 5 


360,000 0 0 


388,278 16 5 

Office of Public Works, Dublin. 



£ s. d. 

To Balance, 1st April, 1908, . 

~ 

,, Public Works Loans: — 


Vote of Credit 1907-1908, £700,000— National Debt 


Commissioners, 

120,000 0 0 

,, 1908-1909, £700,000— National Debt 


Commissioners, 

240,000 0 0 
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of Public Works in the Year ended 31st March, 1909. 
ADVANCES. 



£ s. 

£ s d. 

By Public Works Loans: — 



Amount advanced on Loans, viz. : — 



County Councils, ..... 

10,402 13 11 


Quarries, Mines, and Miscellaneous, 

45,900 0 0 


Housing of the Working Classes, 

17,607 8 10 


Glebe Loans, 33 & 34 Vic., c. 112, 

7,247 0 0 


Public Health, 37 & 38 Vic., c. 93, 

105,191 7 8 


River Drainage Maintenance, 29 & 30 Vic., c. 49, &c., . 

198 9 0 


Land Improvement Preliminaries, 

2,000 0 0 


Lunatic Asylums Buildings, 1 & 2 Geo. IV., o. 33, 

21,753 3 2 


Labourers Acts, ...... 

18,661 4 6 


Land Improvement, 10 Vic., c. 32, &c., 

42,138 0 0 

■ 

National School Teachers’ Residences, . 

6,630 0 0 


Dispensary Houses, ..... 

2,616 0 0 


Workhouse Buildings, &c., . 

18,388 17 8 


Acquisition of Small Dwellings, .... 

11,415 0 0 


Non-Vested Schools and Training Colleges, 



Land Law, 44 & 45 Vic., c. 49, s. 31, . 

29,758 0 0 


Agriculture and Technical Instruction Act, 1899, 

9,175 0 0 


Seed Supply, 1908, ..... 

11,690 4 6 

361,282 9 3 

' 

Balance unissued, ..... 


1 

1 

26,996 7 2 i 



388,278 16 5 ' 


J. L. COLLINS, Accountant. 
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62 APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 

(H 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 


Repayment* 
(Principal uml 
Interest). 

Totals. 


£ s. d. 

£ s. (/. 

To Public Works Loans : — 



Amounts received in repayment: — 



County Councils, ..... 

12,882 3 8 


Local Boards, ...... 

2,560 4 9 


Roads and Bridges, ..... 

268 4 3 


Inland Navigations, ..... 

283 15 8 


Public Buildings, ..... 

3,196 19 8 


Railways, ...... 

13,986 4 7 


Quarries, Mines, and Miscellaneous, 

15,483 14 2 


Harbours, Docks, &c., ..... 

13,936 7 3 


Agriculture and Technical Instruction Act, 1899, 

1,139 18 0 


Labourers’ Dwellings in Towns, 

4,994 10 0 


Artisans’ Dwellings ...... 

703 2 9 


Housing of the Working Classes, 

40,397 9 10 


Glebe Loans, ...... 

26,487 17 0 


Public Health, ...... 

135,054 0 7 


River Drainage Maintenance, 29 & 30 Vic., c. 49, &c., . 

1,312 14 1 


River Drainage, 26 & 27 Vic., c. 88, 

40,892 14 4 ■ 

Loans per Act 57 Geo. III., c. 34, 

180 0 0 

Land Improvement Preliminary Expenses, 

1,883 0 3 . 

Lunatic Asylums Buildings, .... 

108,241 2 6 

Emigration, ...... 

96 11 8 

Labourers Acts, ..... 

127,471 1 2 

Land Improvement Loans, 

89,140 5 6 

National School Teachers’ Residences, . 

12,851 19 7 

Dispensary Houses, .... 

10,376 12 8 


Workhouse Buildings, 

10,981 2 5 


Acquisition of Small Dwellings, . 

2.7f>9 4 9 


Non-Vested Schools and Training Colleges, 

5,963 1 9 

Land Law, 44 & 45 Vic., c. 49, s. 31, . 

58,517 14 4 1 

Land Act Loans, 33 & 34 Vic., c. 46, 

16,463 6 3 1 

Seed Supply Act, 1908, . . 

768 19 1 




754,290 2 1 1 

To Church Fund Loans : — 



Land Improvement, 

27,541 10 0 

Sanitary, 


Arterial Drainage, . 

86 17 11 



28,810 6 9 



788,106 8 10 


(H 4). — LAND IMPROVEMENT 


RECEIPTS. 

£ s. d. 

£ s. d. 

Balance from last Account, 


306 3 6 

Amount received from Proprietors in Repayment of Preliminn™ 


Expenses, 



i> .i ,, Loans Advances, 


2,000 0 0 
4,207 2 6 


Office of Public Works, Dublin 
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of Public Works in the Year ended 31st March, 1909. 

REPAYMENTS. 
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By amount transferred to National Debt Commissioners, 

By amount transferred to Irish Laud Commissioners. 

... _ iPrincipsd, £14,389 5 6? 

Public Works Loans, j Intoe ^ £6j647 19 

Church Fund Lens, { “2* «“ J «} 


By Balance, 


21,037 4 8 
33 13 8 


733,252 17 5 
28,781 18 1 


21,070 18 ' 4 


PRELIMINARIES, 1908-1909. 



£ *■ d. 

£ s. d. 

EXPENDITURE. 



Amount paid for Preliminary Investigations, Advertising, 


1,942 17 2 

Scrivenery, Ac., ...... 

— 

Amount transferred to Loans Repayments, 

— 

1,883 0 3 

Balance, , . . . , . 

- 

381 5 1 



4,207 2 6 


J. L. COLLINS Accountant. 
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94 APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 


(H 5.)— SEA FISHERIES 


An Account showing the Receipts and Expenditure by the Commissioners op Public Works 


RECEIPTS. 

£ s. d. 

£ s. d. 

Balance from last Account, ..... 

- 

3,244 0 7 

Portavogie Pier — contribution received from Ireland Development 



Grant 

2,500 0 0 


,, ,, ,, ,, Down County Council, . 

300 0 0 




2,800 0 0 

Amounts received in repayment of Loans — 



Greystones Pier, . .... 

— 

137 7 0 



6,181 7 7 


Office of Public Works, Dublin. 


(H 6.) — An Account showing the Receipts and Expenditure by the Commissioners 


MISCELLANEOUS 



e «. a. 

£ s. d. 

£ s. d. 

RECEIPTS. 
To Balance from last Account, 

- 


19,860 16 10 

1. Deposits for Preliminary Expenses op Loans, 
&c. : — 

Received, . 


- 

548 18 8 

2. Railway and other Arbitration Expenses, 
14 & 15 Vic., c. 70: — 

Received from Railway Companies and others, 
to meet Expenses of Arbitrations, . 

— 


797 13 0 

3. Arterlyl Drainage Deposits, 26 & 27 Vic., c. 88 
&c. : — 

- 


_ 

Carried forward, 



21,207 8 1 
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(IRELAND) ACT, 1883. 

(Ireland), during the Year ended 31st March, 1909, pursuant to Act 46 & 47 Victoria, cap. 26. 


EXPENDITURE. 

£ s. d. 

£ s. d. 

Piers — Works — 



Passage East Pier, ...... 

12 0 0 


Portavogie, ....... 

2,991 1 11 

3,003 1 11 

Balance, ........ 

- 

•' ; 

3,178 5 8 
6,181 7 7 


J. L. Collin s ; 

, Accountant. 


op Public Works, Ireland, during the Year ended 31st March, 1909. 


SERVICES. 


EXPENDITURE. 

j 

£ s. d. 

£ 8. d. 

£ . s. d. 

1. Deposits for Preliminary Expenses op Loans, 
&c. : — 

Paid, .... 



499 16 3 

2. Railway and other Arbitration Expenses, 
14 & 15 Vic., c. 70:— 

Paid to Arbitrators, &c., 


... 

1,253 4 9 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 
&c. : — 

Paid on account of Pees, &c., . . • 

' . 

— 

~ 

15 18 9 

.. 

Carried forward, 

— 


1,768 19 9 
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96 APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 

(H 6.) — An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 


RECEIPTS — continued. £ 

Brought forward, 


4. Inland Navigation : — 

Shannon River: — 
Rents, 

Tolls, 


Sundries : — 

Sale of Materials, Hire of Plant, Dredging, . 


5. Arterial Drainage Maintenance Works: — 


6. National Monuments, 32 & 33 Vio., e. 42, and 
55 & 56 Vio., o. 46 
Dividends on Stock, &c., 


Carried forward, 


s. d. £ s. d.\ £ s . d. 

— | 21,207 8 1 


2,467 6 3 : 

2,838 8 11 I 

55 18 3 1 

I 5,361 13 5 

I 

I 


873 9 4 


27,442 10 10 
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1908-1909.] COMMISSIONERS OE PUBLIC WORKS, IRELAND. 


of Public Works in the Year ended 31st March, 1909. 
SERVICE S — continued. 


EXPENDITURE — continued. 

Brought forward, 

4. Inland Navigation : — 

Shannon River: — 


£ s. d. £ 


s. d. 


DIVISION. 

| New Works. J 

Salaries' Travel- | 
ling and In- 
cidental Expenses 1 
of Staff. 1 

1 

Repairs of Lock- 1 
Houses, Gates, . 
Bridges and 1 
Masonry. I 

JRepairs of Roads, 
Banks, Paths, 
Drains and . 
Dredging. 

1 

Total. 

Limerick . | 

Killaloe . ; 

Upper Shannon j 

j 

| £ s. d. 

193 15 5 | 

1 

| £ s. d. 

401 19 8 
1 133 0 3 
l 554 4 8 

£ s. d. 

; 612 3 6 ! 
! 285 11 6 : 

542 0 9 

£ s. d. 

154 8 3 i 
301 11 3 I 
530 3 5 

" £ S. d. 

1,168 11 5 
720 3 0 
1,820 4 3 


General Charges : — 


| 3,708 18 8 j 


Superintendent’s Salary and Travelling Ex- 
penses, Repairs and Renewals of Buoys and 
Piles, Boats and Barges, Taxes, . . 2,047 10 7 i 

o. Arterial Drainage Maintenance Works: — ' 


£ s. d. 
1,768 19 9 


j 6. National Monuments, 32 & 33 Vic., c. 42, and 
! 55 & 56 Vic., c. 46:— 

i General Charges : — 

J Salary and Travelling Expenses of Inspector of 
National Monuments, and Clerk of Works, 
Caretakers’ Wages, Incidents, &c., 

Works : — 

Cashel, 

Devenish Church and Tower, . 

Ardmore Cathedral, . . . 

Glendalough, ..... 
Monasterboice, .... 

Gallarus Oratory, .... 
Howth Church and Abbey, 

Loughinisland Churches, 

Maghera Church and Tower, 

Killough Chapel, .... 
Hoar Abbey, ..... 
Skreen Church, .... 

Tempul Gel-Ventry, .... 

Newtown Abbey, .... 

Rattoo Church, Tower, etc., 

Quinn Abbey, ..... 
Fenagh Abbey, .... 

Ratass Church, .... 

Holycross Monastery, etc., 

Inchcleraun, ..... 
Bovevagh Church, .... 

Cranfield Church, .... 

St. Finian’s Church, .... 
Clones Chinch, .... 

North .Aran Ruins, .... 
Titeskin Church, .... 
Clones Tower and Cross, 

Aghalurcher Church, . . 

Illauntannig, . 

St. Flannan’s Church, Killaloe, 

Ardtole Church, . . . 

Inismacsaint Church, . . 

Kilcrea Abbey, 


Less Credit for Sale at Mellifont, 


! 


363 

16 1 


83 17 

11 




2 10 

0 




0 6 

6 




27 12 

11 




11 19 

11 




0 10 

0 




0 9 

0 




8 13 

6 




11 6 

8 




0 5 

0 




43 13 

10 




0 3 

9 




1 3 

0 




1 0 

0 




88 17 

10 




1 11 

6 




0 4 

0 




13 15 

10 




5 10 

10 




0 18 

6 




0 4 

0 




0 7 

0 




16 12 

0 




0 15 

6 




0 18 

0 




1 2 

0 




1 5 

6 




0 5 

0 




7 13 

2 




2 15 

6 




0 7 

0 




0 12 

0 




35 4 

1 




372 11 

3 




0 15 

0 

- 371 

16 3 


371 16 

3 






735 12 





8,261 1 
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APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [ 1908 - 1909 . 


(H 6.)— An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 




£ s. d.\ 

£ s. d. 

& s. d. | 

RECEIPTS — continued. 
Brought forward, 


- 

27,442 10 10 | 

7. Linen Hall, 41 Vic., c. 1: — 

Rents, &c., received, . • - 


- 

56 19 0 

8. Galway Harbour Receiver’s Account:— j 

Dues, rents, &c., . • - • j 


- 

257 5 3 

9. Southern Railway: — 

Revenue, after deduction of Working Com- i 
pany’s charge, Rent of Thurles Station, and | 
Telegraph Rent, for period ended 31st De- I 


8,649 12 4 

1 

| 

Amount received for payment of Baronial j 



3,145 0 0 

6,794 12 4 j 
1 

10. Letterkenny Railway: — 

Revenue (after deduction of Working Com- 
pany’s charge), for period 1st January, 1908 
— 31st December, 1908, 


3,076 4 6 

Compensation for land — Strabane and Letter- 
kenny Railway Co., 

- 

477 4 9 

3,553 9 3 j 

11. Ireland Development Grant: — 

G. Government Dredger: — 

Received for Hire, .... 

- 

730 15 10 


1. Tralee and Dingle Railway: — 
Received from Grant, 


3,100 0 0 


M. Engineering and Architectural Expenses: — 
Received from Votes, Class II. (B.) for trans- 
fer of charge for Travelling Expenses, 


0 14 0 

1 

3,831 9 10 

12. Light Railways Surplus Revenue Account: — 
Letterkenny and Burtonport Railway, 


■ 

1,809 11 6 

Buncrana and Camdonagh, 



645 6 0 


13. Sundry Accounts: — 

Curragh of Kildare — Rents, 


249 7 8 

2,454 17 6 

Land Commission (Church Property Depart- 
ment), ..... 


185 8 8 


Chief Secretary’s Gardens, 



474 2 10 


Board of Admiralty, .... 

— 

12 4 4 


Loans Insurance, 



1,168 16 6 


Income Tax, ..... 



965 1 4 


Contractors’ Deposits lodged with Tenders, . 



179 17 0 


Drainage Works — Closing Account, 


24 17 10 


Railways (Ireland) Act, 1896 — Traffic Receipts, 


1,816 1 8 


Marine Works Act, 1902 — Maintenance Fund, . 


742 2 6 


Temporary Receipts for Loans, Voted Services, 
&c., . 

Temporary Receipts for Non-certified Marine 
Works, .... 


3,848 4 5 



156 3 3 


14. Belfast Queen’s College: — 

Transferred from Votes — Class I., Sub-head 
New Works, . . . 



9,822 8 0 
10 0 0 


- 


54,223 12 0 


Office of Public Works, Dublin. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


1908 - 1909 .] 

of Public Works in the Year ended 31st March, 1909 
SERVICES — continued. 


EXPENDITURE — continued. 

Brought forward, 

7. Linen Hall, 41 Vic., c. 1 : — 

Rent paid, 

Maintenance and Repairs, 


8. Galway Harbour Receiver’s Account : — 

Law Costs and Income Tax, 

Balance of Account paid over to Harbour 
Commissioners, . 


. Southern Railway: — 

Interest on Loan, . 

General Charges, . 

Dividends on Baronial Guaranteed Stock, (year 
to 31st December, 1908), . 


10. Letterkenny Railway 
| Interest on Loan, 

: General Charges, 


11. Ireland Development Grant: — 

G. Government Dredger: — 

Repairs, Fittings, Maintenance, Survey, &c. 
I. Tralee and Dingle Railway: — 

Deviation Work, Acquisition of Land, &c. , 


|l'A Light Railways — Surplus Revenue Account: — 
Expenses- — Agents’ Salary and Travelling Ex- 
penses, &c., 

Transferred to H.M. Exchequer, 


Sundry Accounts : — 

Curragh of Kildare — Payment to Commissioners 
of Woods and Forests, 

Land Commission (Church Property Depart- 
ment), . 

Chief Secretary’s Gardens, 

Loans Insurance, 

Income Tax, 

Board of Admiralty, 

Contractors’ Deposits refunded, &e., 

Drainage Works — Closing Account, Paid to His 
Majesty’s Exchequer, 

Railways (Ireland) Act, 1896 — Traffic Receipts 
— Transfer in Aid of Grant, 

Marine Works Act, 1902 — Maintenance Fund, . 
Temporary Receipts discharged (Loans Voted 
Services, &c.), .... 

Temporary Receipts discharged, Marine Works 
Act, 1902, 

14. Belfast Queen’s College: — 

Expenditure on Works — Photographic Room, 
Sanitary Accommodation, &c., 

£ «. d. 

Balance, . ^Imprests, . 35 0 0 1 

i Cash, . 5,949 17 8 J 


117 9 4 ! 
33 18 9 1 


88 13 

1 

168 12 

2 ■ 

I 3,000 0 

0 i 

l 585 11 11 | 

j 3,145 0 

0 , 

3,200 0 

0 1 

185 11 

3 1 

689 2 

. 

4 | 

| 

1 1,875 12 

9 

| 

146 16 

| 

0 ; 

2,000 0 

_0J 

244 3 

8 

197 3 

4 

505 10 

6 

815 2 

10 1 

947 10 

10 i 

10 2 

4 ! 

323 11 

o 1 

24 17 

10 

1,816 1 

8 i 

39 17 

8 | 

19,087 7 

5 

166 17 


- 


£ 8. d. 

8,261 1 4 


6,730 11 11 


24,178 6 5 


48,238 14 4 
5,984 17 8 
54,223 12 0 


J. L. Collins, Accountant. 
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APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 

(H 7.)— Arterial Drainage.— 
These Works are executed by District Boards b 
* Schedule.— Abstract of Final Awards, and Receipts 





Area of 

Cost per 

Increase in 

the 

Amount of 

?L 

Districts. 

Counties. 

Date when Awards 
made tinnl. 

Injured Lands, 
which have 

Proprietors, 

Value 

of these Lands, 

, payable 
half-yearly, 





or Improved. 
Statute Measure 

including 
Interest, <£e. 

Drainage. 

with Interest, j 
after deducting 
Redemptions. 

|!i 




A. 

R. P. 

£ s. d. 

£ s. 

cZ. 

£ e. d. 


Athboy River, 

Meath, 

4th April, 1869, . 

1,388 

0 27 

8 0 5 

669 16 

6 



O 

Ballinacourty, 

Limerick, . 

2nd Oct., 1875, . 

179 

0 5 

7 18 

82 5 

1 

{ - 


« 

Ballyadams, . 

Queen’s, . 

9th Oct., 1883, . 

833 

2 0 

4 5 8 

204 15 

0 

27 6 

2 

44 

Ballyeolliton, 

Tipperary, 

9th Oct., 1891, . 

287 

1 19 

4 14 6 

93 7 

8 

f 36 16 

9 

9 

Ballynacarrig, 

King’s and Queen’s, . 

9th April, 1868, . 

2,502 

1 23 

2 7 5 

616 14 

0 




Ballyteigue & Kilmore, . 

Wexford, . 

9th Oct., 1888, . 

3,932 

3 22 

3 9 10 

1,335 4 

9 

313 9 

3 

30 

Baltracej-, 

Kildare, . 

13th Mar., 1875, . 

1,955 

2 30 

4 0 5 

568 4 

3 

{ a~ 


a 






9 15 1 





a 

Barnakyle, 

Limerick, . 

3rd April, 1883, . 

1,017 

1 32 


607 19 

9 

-1 140 7 

2 

fi 









l 29 8 

3 

20 

Boolinarrig, . 

King’s, 

27th Mar., 1875, . 

926 

3 20 

3 7 1 

197 12 

8 

i 


0 

Brickey River, 

Waterford, 

26th Sept., 1870, . 

829 

1 20 

5 4 3 



^ a 



Bride River, . 

Cork, 

9th Oct., 1882, . 

1,269 

3 4 

6 15 8 

531 3 

2 

97 13 

5 

39 

Bunkey, 

Limerick, . 

8th Oct., 1898, . 

86S 

1 20 

1 19 2 

138 2 

5 




Camoge, 

Limerick, . 

25th Sept., 1876, 

1,260 

3 0 




L 

■8 


Carrigrohane, &c., . 

Cork, 

2nd April, 1900, . 

624 

2 20 

7 12 1 





Caahen, 


9th Oct-, 1890, . 

4,784 

2 19 

2 2 0 






Clodiagh River, 
ConneU, 
Currygrane, . 

T.pp.r.ry, 
Kildare, . 

30th May, 1872, . 
19th Jan., 1870, . 

1,657 

1 4 

4 3 7 

398 6 

7 




Longford, 

9th Oct., 1882, . 

114 

3 37 

5 9 4 

27 14 

1 

7 9 

0 

39 ! 

Derrinlough, . 

King’s, . 

8th Oct., 1874, . 

622 

0 30 

3 6 5 

143 15 

4 

i r 


• 

Doohyle, 

Limerick, . 

9th Oct., 1871, . 

409 

2 32 

6 2 7 

145 9 

2 



a 

Douglas River, 

Carlow, . 

31st Mar., 1875, . 

3,088 

2 0 

4 7 3 

922 18 

0 

{ - 


•1 

Dunderry, 

Meath, 

8th Oct., 1907, . 

1,657 






10 



Roscommon, 

26th Mar., 1872, . 









Tipperary, 

3 1st Mar., 1908, . 

540 

2 20 

1 6 10 

' 47 11 

0 

23 11 

0 

42 | 

Follistown, 

Meath, 

9th Oct., 1888, . 

201 

3 32 

5 2 1 

59 9 

s 

^ °7 15 



Do., 

Do., 

9th Oot., 1891, . 

_ 








Frankford River, 

King’s, 

27th Mar., 1875, . 

1,204 

2 0 

6 5 3 

414 16 

0 

{ - 



Do., 

Do., 

4th April, 1884, . 

_ 


_ 

_ 


^ 8 15 

7 

6 ; 

Garristown and Delvin, . 

Meath and Dublin, 

3rd April, 1882, . 

1,034 

1 25 

4 11 4 

461 3 

0 

j 94 9 

0 

2 

Glasheen, 

Cork, 

4th April, 1889. . 

133 

1 .0 

10 9 4 

111 16 

3 

| 31 15 

10 

5 | 

Greanagh, 

Limerick, . 

4th April, 1890, . 

2,250 

3 24 

6 9 4 

544 9 

0 

160 12 

9 

*33 : 

Gully 

Queen’s, . 

4th Oct., 1873, . 

1,064 

0 10 

4 4 11 

242 13 

9 

{ -T- 



Gully, Upper, 

Queen’s, . 

14th Mar., 1876, . 

•608 

1 18 

4 13 7 

129 12 

2 

^ -22 18 

8 

20 | 

Hogan’s Pass, 

Tipperary, 

9th Oct., 1886, . 

855 

I 29 

6 13 0 

288 13 

10. 

99 11 

6 

26 ' 

Inny, Upper, . . 

Meath, Westmeath, 
Longford, & Cavan, 

|-4th April, 1881, . 

11,675. 

2 7 

7 8 3 

2,780 2 

4 

1,490 13 

4 

35 

! 

Island Lakes and Glore > 
River. 

Mayo, 

2nd April, 1875, . 

1,457 

.1 

0 32 

5 16 6 

443 6 

6 

39 13 10 

17 ! 

1 

Carried forward. 


55,280 

2 7- 


16,330 lo‘ 

5 

3,275 1 

7 

[ 


a These charges have expired. 
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1908-1909.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1909. 











Receipts (Principal and Interest). 



















Advanced, • 
including interest 

charged to 
Counties for 

Amount 

charged on Lands. 

Total 

tn 






Districts. 

















Drainage Board. 






March, 1900. 

1909. 



£ 

ft. 

d. 

£ ft. 

d. 

£ 

ft. 

d. 

£ 

ft. 

d. 

£ ft. 

d. 

£ ft. 

d. 


11,141 

10 

2 

- 


11,141 

16 

2 

15,952 

14 

6 

- 


15,952 14 

5 

Athboy River. 

\ 1,208 

3 

10 

- 


1,208 

3 

10 

1,775 

11 

9 

- 


1,775 11 

9 

Ballinacourty. 

3,000 

8 

0 

89 10 

0 

3,570 

18 

0 

4,722 

10 

11 

54 12 

4 

4,777 3 

3 

Ballyadanis. 

\ 1,491 

8 

0 

/ 67 10 

1 f66 0 

0 

0 

j- 1,357 

18 

0 

1,633 

17 

2 

73 13 

6 

1,707 10 

8 

Ballycolliton. 

5,975 

9 

1 

_ 


5,975 

9 

1 

8,461 

10 

1 

— 


8,461 10 

1 

Ballynacarrig. 

13,741 

5 


— 



5 


11,811 

9 


605 1 

4 

12,470 10 

11 

Ballyteigue and Kilmore. 

8,211 

1 

2 

350 16 

2 

7,860 

6 

0 

11,632 

6 

6 

- 


11,532 6 

5 

Baltracey, 

■)' 8,180 

17 

9 

t609 12 

7 

7,577 

5 

2 

10,745 

5 

0 

306 11 

9 

11,051 16 

9 

^J-B&rnakyle. 

) *2,350 

0 

0 

- ' 


2,350 

0 

0 

2,056 

2 

5 

86 17 

11 

2,143 0 

4 

|\ 3,107 

2 

4 

- 


3,107 

2 

4 

4,346 

6 

5 

- 


4,346 6 

5 

Boolinarrig. 

1 4,323 

12 

0 

_ 


4,323 

12 

0 

6,163 

14 

7 




6,163 14 

7 

Brickey River. 

' 8,721 

8 

3 

106 2 

6 

8,615 

5 

9 

9,970 

0 

7 

170 3 

6 

10,140 10 

1 

Bride River. 

[■ 1.703 

8 

0 

50 0 

0 

1,713 

8 

0 

1,538 

19 

8 

272 19 

1 

1,811 18 

9 

Bunkey. 

| 11,745 

19 

0 

200 0 

0 

11,545 

19 

0 

16,889 

19 

10 

1,097 18 

8 

17,987 18 

6 


1 14,749 

10 

9 



4,749 

10,054 

10 

y 

1,773 

17 

9 

237 11 

4 

2,011 9 

1 

Carrigrohane, &c. 

10,054 

16 

0 



16 

0 

9,844 

G 

0 

1,201 11 


11,045 17 

Li 

Cashen. 

! 0,938 

11 

6 



6,938 

11 

0 

9,801 

9 

3 



9,861 9 

3 

Clodiagh River. 
Connefl. 

, ‘ 2,482 

13 

0 



2,482 

13 

0 

3,533 

1 

3 



3,633 1 

3 


15 

0 

— 


028 

15 

0 

747 

16 

9 

8 3 

2 

755 IS 

11 

Currygrane. 

> 2,105 

12 

9 

40 0 

0 

2,065 

12 

9 

2,950 

0 

1 

- 


2,960 0 

1 

Derrinlough. 

2,513 

0 

0 

- 


2,513 

6 

0 

2,216 

5 

0 

- 


2,210 5 

6 

Doohyle. 

>■ 13,003 

0 

8 

190 0 

0 

13,473 

6 

8 

19,591 

11 

1 

- 


19,591 11 

1 

Douglas River. 

8,590 

12 

10 

178 18 

9 

8,417 

14 

i 

178 

18 

9 

605 18 

1 

784 16 

10 

Dunderry. 

15,940 

17 

0 

458 0 

0 

16,482 

17 

0 

22,009 

8 

6 



22,009 8 

6 

Elphin. 

724 

11 

7 

— 


724 

11 

7 . 

— 



41 14 

2 

41 14 

2 

Barney Bridge. 

V 1,031 

12 

0 

- . 


1,031 

12 

0 

1,382 

12 

7 

15 10 

8 

1,398 3 

3 

Follistown. 

« 

13 

0 

45 0 

0 

358 

13 

» 

471 

11 

6 

- 


471 11 

6 

Do. 

>■ 6,740 

8 

4 

80 0 

0 

6,000 

8 

4 

9,604 

9 

2 

- 


9,604 9 

2 

Frankford River. 

875 

17 

4 

- . 


875 

17 

4 

1,098 

10 

7 

18 10 

8 

1,117 1 

3 

Do. 

>■ 4,948 

i 

15 

0 

225 0 

0 

4,723 

15 

0 

0,731 

12 

5 

188 18 

0 

0,920 10 

5 

Garriatown and Delvin. 

} «“ 

19 

0 

- 


1,394 

19 

0 

1,690 

10 

10 

. 63 11 

8 

1,054 2 

6 

Glasheen. 

- 

13,391 

7 

0 

/ 613 0 

0 

12,302 

14 

6 

13,980 

4 

7 

385 10 

6 

14,365 16 

0 

Greanagh. 

> 4,517 

11 

6 



4,517 

11 

6 

6,482 

7 

2 

- 


6,482 7 

2 

Gully. 

2,447 

15 

2 

70 0 

0 

2,377 

15 

2 

3,611 

1 

9' 

48 4 

■6 

3,659 6 

3 

Gully, Upper. 

6,356 

12 

o' 

/ 214 4 

t300 0 

0 

0 

V 4,842 

8 

0 

6,877 ; 

4 

9 

181 18 

2 

. 6,069 2 

11 

Hogan’s Pass. 

92,496 

5 

6 

f 2,192 13 
f3,750 0 

6 

0 

l 86,553 

12 

0 

107,092 

0 

7 

3,225 4 

10 

110,317 5 

5 

Inny, Upper. 

8,704 

13 


/ 215 0 

0 




13,897 


2 

86 19 

7 

13,984 6 

9 

[►Island Lakes and Glore 

. 













J River. 

/ 294,052 
\ *2,350 

1 

0 

7 

0 

j<- 10,736 19 

0 

285,605 

2 


352,127 

2 

4 

9,037 4 

9 

_ 

301,164 7 1 



t TrfUjfjSP* of 1116 Cllu rch Fund, 
nntv »ns ddH i.? n 10 thla amount there was 
unty and paid over to Drainage Board. 


t Refunded by Drainage Board, being portion of advances not expended, 
expended ft eum of £525 It. 5d., being the moiety of cost of county road bridges, such sum having been received from 
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APPENDIX (H) TO SEVENTY-SEVENTH REPORT OF THE 


[1908-1909. 


(H 7.)— Arterial Drainage.- 
Tliese Works are executed by District Boards in 
Schedule. — Abstract of Final Awards, and Receipts 


1 

i 



. 1 


1 



| 


n 





Cost per 








Flooded or 
Injured Lands, 

Proprietors, 
of tho 
Drainage, 

Annual Lotting 
Value 

payable 

half-yearly, 


Districts. 

Counties. 

made Anal. 

been Drained 
or Improved. 
Statute Measure. 

of these Lands, 
caused by 

to repay Cost, 
with Interest, 

'M 

■ 

1 


Interest, &c. 


1 

Redemptions. 





A. 

B. P. 

£ a. 

d. 

£ 

s. 

d. 

£ a. d. 



Brought forward, . 


55,280 

2 7 



15,330 10 

5 

3,275 1 7 


Kildare, 

Kildare, . 

29th Sept., 1877, . 

2,3.47 

3 30 

3 11 

6 

506 

7 

10 

{ 




9th Oct., 1894, . 

201 

1 0 

9 4 

1 

153 

15 

3 

45 19 10 

42 


Tipperary, 

26th July, 1870, . 

1,681 

1 18 

6 10 

7 

582 



79 0 9 

a 



3rd April, 1880, . 

879 

1 22 







Lerr River, 

Kildare and Carlow, . 

9th Oct., 1885, . 

1,684 

3 20 

16 8 

1 

636 

5 

0 

96 12 10 

49 

Lough Erne, . . 

Cavan, Donegal, Per- 1 
managh, & Monaghan, j 

4th April, 1891, 

15,327 

0 36 

11 16 

11 

4,716 

11 

0 

2,706 16 6 

62 j 

Do. (Navigation), 

Do 






— 


. — 



550 6 5 

6 

Lough Oughter, 


4th April, 1878, . 

3,077 

1 30 

5 1 

1 

846 





Milford, 

Cork, 

8th Oct., 1887, . 

1,015 

0 10 

8 14 

9 

469 

0 





Limerick, . 

4th April, 1888, . 
20th Sept., 1877, . 

830 

2 35 

8 12 

9 

356 

1 

0 

162 18 4 

29 

Mulkear River, 

Limerick, . 

3,250 

2 24 

9 4 

1 

923 

9 

11 

295 9 8 

24 

Nanny River, 

Meath, 

4th April, 1888, . 

784 

3 0 

10 5 

1 

585 

15 

2 

178 12 6 

29 

Do., Upper, . 

Do., 

4th April, 1888, . 

163 

1 20 

6 7 

9 

72 

11 

2 

26 1 10 

20 

Owenroe, 

Do., 

4th April, 1888, . 

2,207 

2 0 

5 0 

9 

891 

7 

G 

260 14 9 


Pallas River, . 

Tipperary, 

8th Oct., 1907, . 

940 

0 10 

3 2 

0 

210 

1 

5 

72 17 3 

68 

Parsonstown, 

Tipperary and Kinc's, 

25th Sept., 1874, 

2,719 

0 1 

4 4 

6 

650 

19 

5 

201 5 4 


Quinagh, 

Carlow, 

19th Jan., 1870, . 

680 

3 0 

3 13 

5 

208 

1 

5 



Rathangan River, . 

Kildare, . 

4th April, 1883, . 

8,864 

2 3 

8 12 

5 

3,044 

19 

10 

958 2 1 


Rathdowney, 

Queen’s, . 

9th Oct., 1868, . 

413 

1 39 

6 6 

1 

189 

0 

4 



Silver River, . 
Sixmilebridge, 

King’s & Westmeath, 

8th Oct., 1870, . 

1,092 

2 30 

3 12 

8 

216 

10 

9 



Clare, , 

4th April, 1871, . 

2,595 

0 4 

7 13 

2 

1,229 

14 

11 

0— 

0 

Stoneyford River, . 

Kildare, . 

9th Oct., 1884, . 

3,364 

0 0 

8 18 

3 

1,550 

15 

10 

335 10 11 

" 

Suck River, . 

Galway & Roscommon, 

22nd Oct., 1896, . 

16,600 

1 14 

8 7 

1 

3,013 

12 

2 ( 

(6)1,136 4 6 
(c) 1,310 7 0 

63 

53 

Do., 

Do., 









„ 

Do. (Catchment Area] 

Do 





. 






— j 

Swanlinbar, . 

| Cavan - ■ 

23rd Mar., 1880, . 

265 

2 19 

7 6 

0 

133 

16 

2 


“ 

Svrilly Burn, . 

j Donegal, . 

9th Oct., 1886, 

1,404 

2 19 

6 2 

1 

485 

5 

8 

113 6 5 

26 1 

Torrent River, 

! Tyrone, 

| 3rd April, 1875, . 

453 

1 16 

11 7 

1 

336 

18 

10 

{ ^ 

o 1 

Tory Hill, 

Limerick, . 

| 3rd April, 1878, . 

981 

3 2 

6 4 

6 

434 

13 

4 

1 

„! 

Tramore, 

i Cork, 

9th Sept., 1890, . 

320 

0 17 

6 2 

9 

243 

18 


J 40 8 11 

: 

Triogue, 

| Dublin and Meath, 

3rd April, 1905, . 








^ 60 9 8 

30 ; 


4th April, 1883, . 

886 

0 18 

7 10 

1 

314 

7 

3 

125 12 6 



Total charge against districts. 

130,653 

0 29 

4verage 
7 2 3 

38,680 

0 

7 

12,684 8 6 



o These charges have expired. b Payable by proprietors. e. Payable by occupiers. 


Office of Public Works, Dublin, 5 th July, 1909. 


Printed image digitised by the University of Southampton Library Digitisation Unit 


1908-1909.] 


COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


108 


26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1909. 



J. L. Collins, Accountant. 
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APPENDIX (I) TO SEVENTY-SEVENTH REPORT OF THE [1908-1909. 


APPENDIX I. 

Statement showing the Purposes for which Advances of Public Money are made by the Commissioners 
of Public Works in Ireland, with the Rates op Interest and Periods of Repayments, 


— — - 

! 



Purpose of Loan. 

Authorising Acts. 

1 

per cent, on 31st ] 
March, 1009. 

Maximum Period of Repayment. 


Local Loans Fund. 



Loans secured on Local Rates. 


1. County roads, bridges, and 

1 & 2 Wm. 4, c. 33, s. |*| 


50 years. 

court-houses. 

23, amended by 32 & 1 
33 Viet., c. 74, b.1. | 



2. Court-houses erected by the 

6 & 7 Wm. 4, c. 116, s. 


1 year from completion of works. 

Board. 

70. 



3. Bridges between counties, . 

1 & 2 Wm. 4, c. 33, 


30 years. 

amended by 4 & 5 
Wm. 4, c. 61, 2 & 3 





Viet., c. 50, and 30 & 
31 Viet., c. 50. 



4. Public works generally, in- 

1 & 2 Wm. 4, c. 33, 
with local or special 


25 years. 

eluding commercial har- 


bours, docks, canals, and 
bridges other than county 

Acts. 

Not exceed- 
ing 
30 years, 3^ 


bridges. 

5. Fishery piers and harbours, 

9 Viet., c. 3, and 29 & 

25 years. 

construction of. 

30 Viet., c. 45. 


6. Loans to Trustees of Dis- 

43 & 44 Viet., c. 14, s. 


12 years. 

tricts earned out under 
the Act 5 & 6 Viet., c. 89. 

13. 



7. Repairs of fishery piers, 

16 & 17 Viet., c. 136, 


1 year from completion of works. 


sec. 11. 


8. Maintenance of navigation 

19 & 20 Viet., c. 62, . 



works. 



9. Emigration, 

45 & 46 Viet., c. 47, 


20 years. 

10. Public Buildings — 



30 years. 

(a) Public Libraries, 

40 & 41 Viet., c. 15 & 


25 years 


c. 54. 


(b) Reformatories, 

44 & 45 Viet., c. 29, . 

"I Not exceed- f 


(c) Industrial Schools, 

48 Viet., c. 19, . 

L i°g" J 

|30 years, 3^| 
J 35 „ 4 l, 

35 years. 

11. *Dispensary houses, erection 

of, 

12. *Lunatic asylums buildings, 

42 & 48 Viet., c. 25, 


' 50 years. 

1 & 2 George 4, c. 33, 


50 years. 

erection of, &c. 

13. Sanitary improvements, 

8 & 9 Viet., o. 107, 
18 & 19 Viet., c. 109, 
40 & 41 Viet., c. 27, 
56 & 57 Viet., c. 65, 
and 61 & 62 Viet., e. 
54. 




Public Health Acts, 

Not exceed- 

50 years. 

Water supply, sewerage, 

37 & 38 Viet., c. 9, s. 

\y. ln g 

&C. 

43, 41 & 42 Viet., e. 

30 years, 3J 



52, and 59 & 60 Viet., 

50 „ 3f 


14. *Workhouse Buildings, 

61 & 62 Viet., o. 37, s. 61, 

- • 

50 years. 

15. Small Dwellings Acquisition , 

62 & 63 Viet., c. 44, . 


30 years. 

16. Agriculture and Technical 
Instruction. 

62 & 63 Viet., c. 50, . 


40 years. 

17. Housing of the Working 

|53 & 54 Viet., c. 70, and 



Classes. 

1 8 Edward VII., c. 61. 

H 

80 yearn. 


* In these oases the periods allowed vary from 15 to 50 years- according to the object of the loan. 
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Bate of Interest per Cent, 
on Slst March, 1909. 


1. Arterial drainage works, 


, Maintenance 
works. 


Local Loans Fond. 

Loans not secured on Local Rates. 

.26 A 27 Viet., e. 88, i 4 during progress 
i 28 & 29 Viet., o. 52, of works, subse- 

i 37 & 38 Viet., c. 32, quently 3£. 

43 & 44 Viet., c. 27. 


| 


of drainage ; 29 & 30 Viet., c. 49, 


3. Eailways and Tramways, 

Harbours, Docks, Canals, 

&c. 

3a. Loans under the Harbours 
and Passing Tolls Act, 
1861. 

With collateral security 
of property. 

Without collateral 
security. 

4. Reclamation of waste lands 

(see also Land Law Act, 
1881). 

5: Loans to Pier Authorities 
created by Shannon Act, 
1885. 

6. Glebe houses, erection of, 
and purchase of land, Ac. 


7. Land improvement prelimi- 
nary expenses. 

3. Land improvement : — 

Loans to landlords — 

(a) For sub-soiling, trenching, 
irrigation, embanking, 
fencing, and reclamation 
of waste lands. 

(b) For farm buildings, houses 
and offices, scutch mills, 
labourers’ dwellings, and 
planting. 

(c) For labourers’ cottages 
erected by order of Land 
Commission. 

9. National school teachers’ 
residences, erection of 

10. *Dispensary houses, erection 

of. 

11. Non- vested schools and 

framing colleges, erection 
of. 

12. Land Law Act, 1881, . 

(a) Loans to tenants for im- 

provement of their hold- 
ings. 

( b ) Loans to Companies for re- 

clamation -of waste lands, 
Ac. 

13a. Housing of the working 
classes. 

To Companies and pri- 
vate persons, limit- 
ing their profits. 

To Companies and pri- 
vate persons not so 
limiting their profits. 


For erection of fishery piers and 
harbours. 


I & 2 Wm. 4, c. 33, and 
Tramways Act, 1883. 


1 & 2 Wm. 4, c. 33, 


Shannon Act, 1885, 


33 A 34 Viet., c. 112, 

34 A 35 Viet., c. 100, 
and Expiring Laws 
Continuance Acts. 

10 Viet., c. 32, s. 15, . 


10 Viet., c. 32, 


10 Viet., c. 32, . 

29 A 30 Viet., c. 40, 


10 Viet., c. 32, s. 7, and 
Land Law Act. 1881, 
s. 19. 

38 A 39 Viet., c. 82, . 

42 A 43 Viet., c. 25, 

47 A 48 Viet., c. 22, . 


44 A 45 Viet., c. 49, s. 
31. 


53 A 54 Viet., c. 70, . 


Irish Church Fund. 
46 A 47 Viet., c. 26, . I 


H 

8* 


4i 

5 


31 


(about) 34 


(about) 31 
31 


(about) 34 

3* 

34 

31 

(about) 31 


4 


41 

34 


• In caw* where not eeourei o 


Maximum Period 
of Repayment. 


■ 35 years. Compound 
I sum (Principal, with 
| interest during pro- 
i gress of works) re- 
| payable by annuity 
, of .-66 10s. per cent. 

; for 22 years, or .-£5 
1 per cent, for 35 
1 years. 

! Various periods, not 
usually exceeding 
12 years, 
i 25 years. 


30 ,, 

50 „ 


30 „ 

50 „ 

3 years from com- 
pletion of works. 

50 years. 


35 years. 


22 years. 


22 

35 


i 22 


35 
35 
1 35 


1 22 


30 „ 

40 ,, 

30 „ 

40 ,, 


125 years. 
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APPENDIX 

Tramways and Public Companies (Ireland) 





Order In Council. 

Area charged. 

Proportion 


Maximum 

Net total charge in 
respect of Dividend 
and Deficit on | 
w orking Expenses ' 

credit for the*Tna. ' 
sury coutributicra. 


County. 

length 

in 

Miles. 

Date. 

Guaran- 

teed 

Capital 

authorised. 

Rate 

Interest 

per 

Cent. 

Designation. 

Valua- 

tion. 

authorised 

guaranteed 

capital 

charged 

thereon. 

teed 
Capital 
paid up. 

Contribu- 
tion for 

Treasury is 
liable 

“ s °' “■ 

1. 

2. 

3. 





8. 

0. 

10. 

11. 






£ 









Tyrone, 

- 37 

im 


*> 

Baronies of Lower 

75,036 

5 " 



£ 







Clogher, except Pnr- 


« 



March and Sept., 







Electoral Division 




I 

i 

1. Clogher Valley, ■< 






Townland ot Mount 
Stewart. 



123,310 

2,466 ■{ 










1 










Magherastephana 
and Tyrkennedy. 


6 


L 

859 1 

March and Sept., |_ 

( 

Undertaking 
Ho. 1. 

1 “ 

28th July, 
1884. 

202,000 

5 

Parts of Baronies of 
Lower Loughtee, 
Tullyhnnco, and 

Tullyhaw. 

31,991 

48 

44,325 



2. Cavan and Leitrim, •< 





202 


755 

Nov., 1907, and 
May, 1908. j 








64,035 

>51 




l 

Undertaking 

J 




Carrigallen, Leitrim, 
and Mnhlir. 

202 

146,260 

2,925 

4.729 












May, 1908. 

S. West Clare, 

Clare,. 

27 

26th May, 
1884. 

163,500 


County at large. 

321,555 


163,500 

3,270 

April uitd Oct., 1 
1908. 






Baronies of Corcom- 

J-110,053 

17 








quiii, and Islands. 

10 












17 




4 Carrirkfergus Har- 
bour Junction. 

1 Antrim, 

* 

6th Feb. 
1885. 

6,500 


County of the Town 
of Carrickfergus. 

33,334 

Full 

amount. 

6,500 


- 1 J 

5. MitcheUtown and 
Fermoy. 

Cork, 

lit 

25th Feb., 
18S5. 

60,000 


Baronies of Condons 
and Clangibbon, 

part of Fermoy, 
and Township of 
Fermoy. 

81,621 

Full 

amount. 

60,000 

1,200 

(Treasury 

liability 

r 

1,153 n 

April ^and Oct., 











1900.) 


6. Schull & Skibbereen 

(West Carberyj. 

Cork, 

141 


57,000 

5 

East Division, West 
Carbery. 

) 36,604 

! 

57,000 

1,140 

8,117 

Dec., 1907, and 









I 










Carbery. 

28,587 

7 




7. West Donegal, 

Donegal, 

4 

13th Jan., 
1886. 

19,000 

5 

Baronies of Banagh 
and Tyrhugh. 

36,988 

Full 

amount. 

17,000 

340 

(Treasury 

Nov., 1897, and ! | 
May, 1898. 











redeemed 

IJ 

8. Cork, Coichford, and 
Blarney (Cork and 
iluskerry). 

Cork, 

■ 


20th March 
1886. 

. 

75,000 

5 

Parts of Baronies of 
Barretts, Cork, and 
East Musketry. 

57,834 

Full 

amount. 

75,000 

1,600 

I 

632 . 1 

Dec., 1907 and 
June, 1908. 

f 
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APPENDIX 


Tramways and Public Companies (Irelakbi 


Order in Council. 


I. Dublin] d- Blessing-! 


Timoleague and 
, Conrtmacsherry. 

I (Amalgamated in 1801). 


| l-.JTralee and Dingle, Kerry, 


‘ Length j 
; Miles. j 


Bate ! 
ol | 
Interest j 


I authorised 

■ - 1 il' 'I'll 

1 capital 1 


Maximum \ resjeet «f ! 

fsf - Lews 

tl'"> for j for last two 1 
Treasury is I "area 

on' Vo ‘'hi rTOllt f™the& l 
on .No. l(). siiry contribution. | 


| 15J | 23rd .Inly, ; 40,000 i 


t Feb., 35,000 | 


j ll*Loughrea and Atty- Galway, 


J 15. Tuam'and Clare- 


Pnrts of Baronies of | 50,043 

Kathdown, Upper- | 
cross, and Newcastle. 1 


(a) The O. S. <® W. 


Railway Company (working company) fully indemnify the guaranteeing 


Part of Lower Talbots 

14,814 

* 

J 


• Barony of Ibano and 
Iiorryroe. and part, 

' of E. D. E. Cnrbery. 

1 


Full 

amount. 

35,01)0 


Parts of Baronies of 

81,182 

Full 

54,445 


Athenry, Kilconneli, 
Loughrea, longford, 
and Tiaquln. 

■ 




Baronies of Corka- 

25,949 

' 

120,000 


Cianjnaurice, . 

41,098 

iVw 


^liability 

redeemed 

Trugheiiackmy, 

73,370 

fVtT 


' 

Tralee Urban Sani- 
tary District. 

15,012 

■Hsu 



Barony of Kilmaine, 
and part of Carra. 

56,833 

Full 

amount. 

71,840 

1,433 

County at large, 

321,555 

T2TT 

120,000 


Baronies'of Ibrican, 

20,163 




Moyarta, 

32,545 




Part of^CIonderlaw, 

11,618 

4 



j County of Mayo, ex- 
! cent Ardnaree South 
j Urban District. 

1 

. 

315,857 

■ I 

Full 

amount. 

98,000 

1,900 


May, 1807. and ' 
Nnv..n 807. 


N'ov.,0807. 

1,010 


area from all loss or liability. (Amalgamation Act, 1900.) 
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|m(f 

1899-1900 

1990-01. 

1901-2. 

1902-3. 

1993-4. 

1004-5. 

1905-0. 

1909-7. 

1907-8. 



Page. 



Pago- 

Pago. 

Pago. 

Page. 

**■" 

**•**•“ 

Acquisition of Small Dwellings . 
Advances, Repayments, and Arrears, . 
Agriculture and Technical Instruction Act, 

- 

18 

E 

= 

30 

87 

18, 19 

46 

22-23 

88 

16-17 

2126 

59 

33 

(See Post Office Buildings.) 








- 

_ 

— 

(See National and Ancient Monuments.) 

,o 


30 



as 

43 

35 

3M5 

66 

Ardglass Harbour, .... 

34 

40 

29, 44 

■ 32, 47-48 

36, 61-2 




54 

Ard West Pier, 

SB 

— 

— 

— 


34 



_ 

55 

Armagh Post Office 

Arterial Drainage, .... 

34-41 

17 

22, 84 

121,2^33,38 

8t7« 

33, 34, 39 

12, 41, 47 

24, 82, 38 

28 

52-8, 60 

Do. do.; Vice-Regal Communion, . 

Asylum Buildings, .... 

(See Lunatic Asylums.) 

- 


= 


= 




28 

Z 

ACCOUNTS— 











General Abstract 


54-55 

62, 58 

- 

60-61 

86-57 

66-67 

60-61 

60-81 

80-81 

Parliamentary Votes and Grants— 






SBC' 

60 77 

R9«o 

09 01 

.. 

Shannon Drainage Works, . 

Railways 

Do., Incidence Taxation, 

K 

60-63 

S5S 

E 

69 

68-71 

51, 86-95 

61^96-105 

78-79 

60^00-99 

110-119 

110-119 

88-89 

110-115 

110-115 

Office,' Public Works, ‘ 

66-67 

62-63 

62-63 

- 


66-70 

76-77 

70-71 



P jm&i^s,_ Royal Parks. Royal Harbours, 

62-68 

68-59 

— 

- 

66-67 

62-63 

72-78 

66-67 

86-87 

86-87 
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Collooney mid Claremorris llaihvav. 
UllgMtalDistricta Board (Ireland) Act, 

SKSJWSSSl,; 


Cork Post Office, ’ 

Com'to'vn' to 

Curragli of Kildare, 



Depositories for Parochial B 
(See Parochial Records.) 
Derry Centra] Railway, . 
Dick, P. J., Engineer, Rotiren 

Sasttgr ; 

Donaghadee Harbour, . 
Donegal and Killybegs Railwi 
Downies Bay, . 

Drainage Maintenance, 
Dredger “ Sisyphus,'* 
Drumcliffe Church, 

Dublin Castle, . 


Dublin Metropolitan Police, 
Dublin Port and Docks Act, P 
Dublin Post Office, 

. Dublin, Wioklow, and Weston 
Dundrum Lunatic Asylum, 
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11(5 APPENDIX TO SEVENTY-SEVENTH REPORT OF THE [1908-1909 
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decennial index to board's annual reports ii898-9 to 1907-8)— continued. 



Queen’s Colleges, ... SI — — SI 84 81 88 : 10,11,29 0,10,82.83 ' 42 

Queenstown Custom House, . . 8 — — > — ! 1 _ — 


Kwdsjud Brid^e UtS ' 


Royal Canal, 

lloval College of Science, 

Koyal Commission on Canals and 
Koyal Dublin Fusiliers’ Memorial, 
Koyal Harbours, . 

Royal Hibernian Military Sobool, 
Koyal Hospital, 
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gt lSee Coach and ; 


id Glenbies Railway, 

Suck Drainage, . . 

Teachers' Residences, 

Technical Schools, 

Teelin Pier, 

Tralee and Dingle Railway, 
Tralee and Fenit Harbour, 

(See Railways (Light) and Trc 
Tramways (Ireland) Act, 1900, 
Tramway Projects, 

Ushet Harbour , . 


14 11-12 


West and South ( 
Westport Harboi 
Workhouse B rild 


?8-33 82 


Printed image digitised by the University of Southampton Library Digitisation Unit 


1908-1909.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 




